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THE  GENERAL  STATE  AUTHORITY 


of  the 


COMMONWEALTH  OF  PENNSYLVANIA 


Harrisburg,  Pennsylvania 


OFFICE  OF 

THE  EXECUTIVE  DIRECTOR 

Transmitted  herewith  is  my  report  of  the  progress  of  the  General  State 
Authority  in  performing  its  functions  from  the  date  of  its  reorganization 
February  24,  1937  to  the  close  of  the  year  1938.  On  the  former  date  I  be¬ 
came  Executive  Director  of  the  Authority  and  assumed  responsibility  for  de¬ 
veloping  and  carrying  on  to  completion  its  $  65,000,000  construction  program. 
Problems  involved  were  multitudinous,  complicated  and  often  unprecedented. 
Architectural,  engineering,  financing,  accounting  and  legal  questions  had  to 
be  met  and  answered.  Personnel  had  to  be  assembled  and  organized.  The  whole 
program  had  to  be  moved  forward  with  unexampled  speed,  because  of  time  limi¬ 
tations  set  up  in  the  Federal  Government  grant  offers.  The  Authority  is  now 
more  than  half-way  through  the  program  and  it  is  a  pleasure  to  submit  the 
history  of  its  efforts  to  date  in  the  accompanying  pages. 


Respectfully  submitted, 


Harrisburg,  Pennsylvania 


January  1,  1939 
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Zern,  Warren  B.  61 
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HEADQUARTERS 


THE  GENERAL  STATE  AUTHORITY 
112  North  Second  Street 
Harrisburg,  Pennsylvania 


Colonel  Augustine  S.  Janeway 
Executive  Director 


James  B.  Kelly 

Assistant  Executive  Director 


****** 


FIELD  DISTRICT  OFFICES 


Central  District : 
Telephone  - 


23  S.  Front  St.,  Harrisburg 
Capitol  Extension  2620 


District  -  No.  1: 
Telephone  - 


McGinley  Bldg. ,  Norristown 
Norristown  3470 


District  -  No.  2: 
Telephone  - 


Polish  Union  Bldg. ,  Wilkes-Barre 
Wilkes-Barre  4-1S72 


District  -  No.  3: 
Telephone  - 


Moshannon  Bank  Bldg. ,  Philipsburg 
Philipsburg  83 


District  -  No.  4: 
Telephone  - 


Flannery  31dg. ,  Pittsburgh 
Pittsburgh  -  Schenley  3944 


District  -  No.  5: 
Telephone  - 


Franklin  207 


Galena  Signal  Oil  Co.  Bldg 


Frankl in 


■  ■ 
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POWERS  AND  DUTIES 

OF 


THE  GENERAL  STATE  AUTHORITY 


Section  4  of  Act  No.  178,  approved  May  18,  1937, 
which  amends  Section  4  of  the  Act  of  June  28,  1935, 
P.L.  452,  known  as  the  General  State  Authority  Act  of 
1935,  defines  the  purpose  of  the  State  Authority  to 
be  as  follows: 


The  Authority  is  created  for  the 
purpose  of  constructing,  improving, 
maintaining,  and  operating  sewers, 
sewer  systems,  and  sewage  treatment 
works  for  State  institutions  of  every 
kind  and  character  (heretofore  or 
hereafter  constructed),  public  build¬ 
ings  for  the  use  of  the  Commonwealth, 
State  arsenals,  armories,  and  military 
reserves,  State  airports  and  landing 
fields,  State  institutions  of  every 
kind  and  character  (heretofore  or  here¬ 
after  constructed),  additions  and  im¬ 
provements  to  land  grant  colleges, 

State  highways,  and  bridges,  tunnels, 
and  traffic  circles  on  State  highways, 
swimming  pools,  and  lakes  on  State 
land,  and  dams  and  improvements  to 
river  embankments  (any  and  all  the 
foregoing  being  herein  called 
’projects’)*  The  Act  by  amendment  in 
the  1938  Extraordinary  Session  pro¬ 
vides  that  the  Authority  may  build 
school  houses  and  lease  them  to  the 
State  Department  of  Public  Instruction. 


3 


CHRONOLOGICAL  REVIEW 
of 

THE  GENERAL  STATE  AUTHORITY  ACTIVITIES  AND  ACCOMPLISHMENTS 
June  28,  1935  to  December  31,  1938 


1935 

June  28 


Sept .  3 


1936 

Jan.  6 


1937 

Jan.  20 

Jan.  29 
Feb.  4 

Feb.  24 

Aug.  5 

Aug.  10 
Sept.  13 

Sept .  15 

Sept .  23 


1538 

Jan.  28 


-  Act,  (P.L.  452)  creating  the  Authority  signed 
by  Governor  Earle. 

-  Authority  formally  organized;  Honorable 
George  H.  Earle,  elected  President  of  Govern¬ 
ing  Board. 


*  *  * 

-  State  Supreme  Court  declares  General  State 
Authority  Act  unconstitutional. 

*  *  * 


-  Governor  Earle  asked  for  re-hearing  on  the 
bill. 

-  Supreme  Court  hears  Commonwealth’s  argument. 

-  Supreme  Court  reverses  former  ruling  and 
declares  Act  of  June  28,  1935,  (P.L.  452) 
valid. 

-  The  General  State  Authority  reorganized; 
Colonel  A.  S.  Janeway  named  executive 
director. 

-  1st  P.W.A.  offer  (Laurelton  State  Village  - 
Docket  No.  Pa.  1811-D)  received. 

-  Laurelton  offer  accepted  by  Authority  Board. 

-  1st  P.W.A.  check  (Laurelton)  for  $  61,350 
received. 

-  1st  contract  awarded  for  partial  construction 
at  Laurelton. 

-  Authority  construction  actually  launched; 
Governor  Earle  excavates  first  spadeful  of 
earth  at  Laurelton. 

*  *  * 


-Last  and  80th  offer  (Maximum  Security  Prison  - 
Docket  No.  Pa.  1862-D)  received  from  P.W.A. 


Feb.  23  -  76th,  77th,  78th,  79th,  and  80th  projects  - 

Pennsbury  House-1871;  Eastern  State  Peniten¬ 
tiary  (Graterford)~1877;  Clarion  Teachers 
College-1819;  Indiana  Teachers  College-1820; 
New  Pennsylvania  Industrial  School  for  Boys 
(White  Hill)-1878,  placed  under  contract  in 
whole  or  in  part. 

_  51a y  14  -  1st  project  completed  (Lancaster  Armory). 
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1S38  -  Continued 


Sept . 

9  -  1st  application  of  the  proposed  second  con¬ 
struction  program  sent  to  P.W.A.  This  was 
a  project  under  the  so-called  Thompson  Plan, 
and  was  requested  by  the  Bigler  Township 

School  District  in  Clearfield  county. 

Sept . 

23  -  1st  application  to  P.W.A.  for  the  institu¬ 
tional  phase  of  the  proposed  second  program. 

This  project  covered  improvements  to  Torrance 
State  Hospital. 

Sept, 

30  -  Submission  of  final  application  to  P.W.A.  for 
construction  of  public  school  buildings.  This 
project  was  requested  by  the  New  Florence 

Township  School  District  in  Westmoreland 
county,  and  was  the  last  of  a  list  of  702  simi¬ 
lar  applications,  total  cost  aggregating 
&  93,578,034.22. 

S^-1  p  t  • 

30  -  Final  application  under  the  proposed  second 
program  for  institutional  expansion,  This 
was  the  Mt.  Alto  Sanatorium  project,  bringing 
the  amount  of  applications  to  P.W.A,  under 
this  schedule  in  this  series  to  a  total  of 
*  56,615,242.09. 

S^pt . 

30  -  Aggregate  applications  to  P.W.A.  under  second 
construction  program  &  150,193,276.31. 

Dec. 

31  -  Contracts  awarded  to  and  including  this  date 
total  v  52,822,042.19  of  which  $  20,130.29 
applies  to  Butler  sewer,  or  second  program 
project. 

Doc. 

31  -  Change  orders,  approved  or  pending, 

v  1,502,379,96  (change  order  ratio  2.77$). 

Dec  • 

31  -  Contract  awards  and  change  orders  §  54,324,422.15 

-  5  - 

JUSTIFICATION  OF  THE  AUTHORITY 

After  it  assumed  responsibility  in  1935,  Governor  Earle's  administration  sur¬ 
veyed  the  state-owned  institutions  and  found  startling  deficiencies,  the  result  of 
many  years  of  inaction  in  keeping  the  physical  equipment  as  par.  Hospitals  were 
taxed  far  beyond  their  capacity;  thousands  of  patients  were  on  waiting  lists  for 
five  years,  and  more,  hoping  for  admission;  equipment  was  sub-standard  or  archaic; 
patients  were  sleeping  in  corridors  due  to  the  overcrowding;  crippled  children 
were  bedded  at  night  on  the  second  story  of  a  "tinder  box";  fire  and  safety 
hazards  abounded;  and  many  power  plants  and  service  lines  had  become  obsolete  and 
almost  unserviceable. 

Previous  administrations  had  been  cognizant  of  these  institutional  maintenance 
and  expansion  demands  upon  the  State's  resources,  and  various  efforts  had  been  made 
to  launch  a  fiscal  policy  that  would  remedy  the  most  urgent  needs  of  renovation  and 
expansion.  In  1S28  the  following  five  constitutional  amendments  appeared  on  the 
ballot:  Providing  for  an  $  8,000,000  bond  issue  for  the  erection  of  buildings  and 
purchase  of  equipment  for  Pennsylvania  State  College;  providing  for  a  $  25,000,000 
bond  issue  for  the  purpose  of  acquiring  land  in  the  state  for  forest  purposes; 
providing  for  a  $  5,000,000  bond  issue  for  the  acquisition  of  land  and  the  erection 
of  buildings  for  the  Pennsylvania  National  Guard;  providing  for  a  $  50,000,000 
bond  issue  for  the  acquisition  of  lands  and  the  erection  of  buildings  for  institu¬ 
tions  for  mental  defectives;  and  providing  for  a  $  150,000,000  bond  issue  for  im¬ 
proving  and  rebuilding  highways  of  the  Commonwealth.  These  proposed  amendments 
upon  submission  to  the  voters  were  defeated. 

The  policy  of  the  Federal  Government  in  making  grants  of  45$  and  loans  of  55$ 
for  public  works  projects,  offered  Pennsylvania  its  first  real  solution  to  the 
serious  problems  of  modernizing  its  vast  system  of  housing  facilities  for  its  wards. 

From  a  prior  study  of  the  imperative  needs  of  the  mental,  penal,  correctional, 
health,  military,  and  educational  institutions  of  the  Commonwealth,  a  revised  esti¬ 
mate  of  $  65,000,000  was  determined  as  the  monetary  measure  of  the  minimum  require¬ 
ments  to  modernize  the  maintenance  facilities  for  the  many  thousand  wards  of  the 
State . 

In  1335  Governor  Earle,  personally  appealed  to  President  Roosevelt  for  help 
and  received  an  offer  from  the  Federal  Government  of  a  free  grant  of  45$  of  the 
$  65,000,000,  if  Pennsylvania  would  furnish  the  balance  of  55$  which  would  be 
loaned,  if  necessary,  by  the  Public  Works  Administration. 
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Because  of  constitutional  interdiction  on  the  State’s  borrowing  capacity  the 
Commonwealth  was  unable  to  avail  itself  of  this  financial  aid  from  the  Federal 
Emergency  Administration  of  Public  Works. 

THE  GENERAL  STATE  AUTHORITY  IS  CHEATED 

In  order  to  permit  Pennsylvania  to  negotiate  PWA  or  other  loans  the  General 
State  Authority  was  created  by  Act  of  Assembly,  P.L.  452,  (1935)  as  a  separate 
independent  public  corporation  and  governmental  instrumentality. 

Briefly,  the  objectives  of  the  Authority,  after  taking  title  to  the  required 
realty,  were  to  build  new  units  as  well  as  remodel  old  ones  and  lease  the  completed 
and  equipped  structures  to  the  Commonwealth  at  annual  rentals  that  would  amortize 
the  Authority's  bonds  in  twenty-nine  years,  at  the  end  of  that  period  the  buildings 
could  become  the  property  of  the  State  by  conveyance  for  a  nominal  consideration. 

A  secondary  purpose  was  to  furnish  employment  partially  financed  by  the  Federal 
Government,  to  Pennsylvania's  workers.  This  feature  of  the  Authority's  program  can 
be  assayed  by  a  glance  at  the  time  sheets.  Including  the  payrolls  at  the  site  of 
the  construction  projects  for  the  week  ending  December  31,  1938,  the  Authority  has 
furnished  employment  aggregating  12,348,659-3/4  man-hours.  The  wages  paid  for  this 
labor  amounted  to  #  11,282,411.84  of  which,  .|p  2,401,310.78,  or  21.28$  was  received 
by  workmen  formerly  unemployed  who  thus  ceased  to  be  recipients  of  public  relief. 

The  Act  first  was  declared  unconstitutional  by  the  State  Supreme  Court,  and 
thereby  Pennsylvania  lost  the  opportunity  to  participate  in  the  45$  Federal  grant 
program  of  1935-36;  but,  following  a  petition  by  the  Governor,  the  court  granted 
a  re-hearing.  Upon  review  of  the  bill,  the  court  reversed  its  former  ruling,  and 
February  4,  1937,  Chief  Justice  Kephart  handed  down  an  opinion  which  decided  that 
"The  General  State  Authority  Act  and  the  undertakings  in  pursuance  of  it  are 
const  it utional.*' 

The  Act  of  Assembly  creating  the  General  State  Authority,  with  subsequent 
amendments  provides  that  the  following  comprise  the  Board  of  Directors 

The  Governor,  the  Secretary  of  Internal  Affairs,  the  State  Treasurer,  the 
Auditor  General,  the  President  pro  tempore  of  the  Senate,  the  Speaker  of  the  House, 
the  Secretary  of  Property  and  Supplies,  and  three  citizens,  one  each  of  the  latter 
being  appointed  by  the  Governor,  the  President  pro  tempore  of  the  Senate,  and  the 
Speaker  of  the  House,  respectively. 
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HOW  THE  AUTHORITY’S  CONSTRUCTION  IS  FINANCED 

The  Authority’s  construction  program  is  being  carried  out  under  a  financial 
plan  basically  different  from  that  provided  by  the  original  offer  received  by 
Governor  George  H.  Earle  from  President  Franklin  D.  Roosevelt  in  the  spring  of  1935. 
Then  the  PWA  grant  of  45  percent  of  the  $  65,000,000  and  a  loan  of  the  balance  at 
4  percent  were  made. 

The  constitutional  attack  on  the  General  State  Authority  Act  of  June  1935,  the 
invalidation  of  that  legislation  by  the  State  Supreme  Court,  its  moribund  condition 
until  the  ultimate  reversal  by  the  Court  in  February  1937  of  its  original  opinion, 
resulted  in  disastrous  delay. 

Much  water  had  passed  under  the  bridge  in  the  two  years  that  had  elapsed  be¬ 
tween  the  original  PWA  off^r  and  the  final  seal  of  validity  placed  on  the  General 
State  Authority  Act  by  Pennsylvania’s  highest  court;  PWA  was  getting  ready  to  close 
its  books  and  the  moneys  for  its  original  offer  of  a  grant  of  £  29,250,000  had  been 
allocated  to  other  states  and  public  bodies, 

February  20,  1937,  the  PWA  in  a  letter  to  the  Governor  of  Pennsylvania  offered 

a  grant  in  an  amount  of  wages  paid  to  workers  on  the  projects  who  would  be  certified 

for  relief  and  referred  for  such  work  by  the  U.  S.  Employment  Service,  plus  an 

additional  amount  equal  to  1/3  of  the  amount  so  paid  by  PWA;  the  total  not  to 

exceed  $  20,000,000:  And  also  to  buy  bonds  in  an  amount  which  together  with  the 
grant  would  enable  the  Authority  to  undertake  a  $  65,000,000  program. 

LAUNCHING  THE  PROGRAM 

The  organization  of  the  personnel,  charged  with  the  responsibility  of  executing 
a  $  65,000,000  assignment  was  begun  February  24,  1937  when  Governor  Earle,  as 
President  of  the  Board  of  the  General  State  Authority,  named  Colonel  A.  S.  Janeway 
as  its  executive  director. 

The  executive  director  does  not  need  to  stress  the  full  realization  he  had  of 
the  grave  responsibilities  imposed  upon  him  as  he  assumed  the  exacting  duties  of 
his  office. 

There  was  no  State  department  in  existence  that  simulated  the  functions  of 
this  emergency- born  instrumentality  of  government.  The  General  State  Authority  is 
not  an  agency  of  the  State.  New  trails  had  to  be  blazed;  and  foreign  fields  to 
be  reconnoitered  and  explored. 
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Being  human  the  executive  director  expected  to  make  mistakes;  the  personnel, 
no  matter  how  carefully  chosen,  would  also  be  likely  to  err.  These  probabilities 
were  anticipated  by  the  executive  director  who  prepared  to  hold  them  to  a  minimum 
and  to  guard  against  repetitions.  No  organization  can  accomplish  any  large  under¬ 
taking  without  mistakes,  but  the  executive  director  honestly  believes  they  have 
been  held  to  a  minimum.  One  cardinal  requirement  was  laid  down  by -the  executive 
director  as  fundamental  for  all  Authority  employes  -  unimpeachable  honesty:  For 
the  slightest  deliquency  or  fall  from  grace  there  was  to  be  certain  retribution 
and  no  exculpation.  The  executive  director  can  attest  that  he  has  had  no  occasion 
to  suspect  conscious  deviation  from  this  immutable  rule  of  unqualified  probity  by 
employes  of  the  Authority. 

One  senses  the  magnitude  of  the  program  in  some  of  the  calculations  ef  the 
technical  departments.  It  is  estimated  that  65,000  drawings  on  linen  were  made  by 
the  architects  and  checked;  thousands  of  stencils  for  specifications  and  contract 
documents  were  cut  and  checked;  1,277,000  mimeographed  sheets  printed;  and  250 
linear  miles  of  blue  printing  three  feet  wide  prepared. 

ESTABLISHING  PROFESSIONAL  STANDARDS 

Realizing  that  this  building  program  had  to  be  carried  on  as  if  in  the  emer¬ 
gency  of  war  because  of  the  speed  demanded  by  PWA  starting  dates,  the  Board  selected 
architects  who  were  believed  most  capable  of  doing  good  jobs  quickly  as  it  was  im¬ 
perative  that  final  plans  and  specifications  be  prepared  with  dispatch.  The  entire 
program  under  the  Federal  law  had  to  be  completed  by  July  1,  1939, 

In  a  large  number  of  cases  these  architects  had  previously  been  selected  by 
former  administrations  and  had  preliminary  plans  ready. 

The  professional  standard  set  up  by  the  Board  for  Authority  architects  re¬ 
quired  that  they  possess  experience  and  background  in  the  particular  line  for  which 
they  were  ohesen;  and  that  they  had  designed  and  supervised  the  construction  of 
building  units  similar  to  the  highly  technical  assignments  for  which  they  were  to 
be  engaged. 

It  was  our  policy  to  erect  buildings  of  simple  and  durable  design,  of  low-cost 
construction  and  upkeep,  and  to  harmonize  them  with  the  types  of  architecture  that 
characterized  the  companion  units  with  which  these  new  structures  were  to  be 
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The  executive  director  was  told  by  the  Board  to  recommend  to  it  an  organiza¬ 
tion  personnel  as  efficient  as  possible  in  order  to  expedite  the  program,  and  to 
see  that  the  projects  were  well  built.  The  character  of  the  men  and  women  in  the 
organization  is  splendid,  and  the  executive  director  is  apprecative  of  the  loyal 
and  intelligent  service  and  of  the  overtime  given  to  complete  the  program. 

Mr.  James  B.  Kelly,  our  assistant  executive  director,  had  training  and  ex¬ 
perience  on  the  larger  types  of  building  construction  with  such  firms  as  George  A. 
Fuller  Company  and  Thompson-Starrett  Company,  over  a  period  of  ten  years,  and  later 
with  James  L.  Stuart  and  Mellon-Stuart  Company  of  Pittsburgh  for  twenty-three  years 
(the  last  eighteen  of  which  he  was  vice  president  and  general  manager  of  Mellon- 
Stuart  Company) .  This  experience  gave  him  a  background  which  was  very  desirable 
for  our  program.  The  firms  mentioned  handled  only  large  construction  work,  such 
as  was  included  in  the  program  of  the  General  State  Authority.  Mr.  Kelly's 
experience  has  been  invaluable. 

For  chief  engineer,  A.  Juason  Warlow  was  selected.  He  had  been  construction 
engineer  in  the  Department  of  Property  and  Supplies.  Mr.  Warlow  was  experienced 
and  well  qualified  for  this  position,  having  been  connected  with  the  bureau  of 
construction  and  engineering  in  the  Department  of  Property  and  Supplies  since  its 

establishment  in  1929. 

Mr.  Lloyd  C.  Adlcy,  professional  engineer  and  formerly  chief  engineer  for  PWA 
in  Pennsylvania  succeeded  Mr.  Warlow  when  the  latter  returned  to  the  Department  of 
Property  and  Supplies.  Mr.  Adley  brought  a  wealth  of  experience  and  background  in 
PWA  procedure,  and  because  of  his  familiarity  with  Federal  regulations  the  program 
has  b^en  facilitated  where  the  functions  of  the  Authority  and  PWA  interlocked. 

The  General  State  Authority  headquarters  was  opened  in  February  1937  with  but 
little  more  than  desk  room  in  the  quarters  of  the  Department  of  Property  and 
Supplies  in  the  State  Capitol.  By  the  end  of  the  succeeding  month  of  March  its 
personnel  grew  from  the  executive  director  and  James  P.  Rossiter,  chief  counsel 
to  19  in  number.  In  June  its  employes  had  increased  to  30  in  number  and  the 
offices  of  the  Authority  had  been  established  at  600  North  Second  Street,  Harris¬ 
burg,  Pennsylvania,  where  one  floor  of  the  Gannett,  Eastman  and  Fleming  building 
was  occupied.  The  Authority's  gradual  growth  necessitated  greater  space  and, 
having  absorbed  all  other  space  which  was  available  at  this  location,  an  overflow 
office  was  established  in  the  quarters  vacated  by  PWA  at  Third  and  Boas  Streets, 
Harrisburg,  Pennsylvania.  Earlier  in  the  development  of  the  organization,  quarters 
were  sought  where  the  departments  of  the  Authority  could  be  housed  under  one.  roof. 


10 


Efforts  were  made  to  lease  the  old  Y.M.C.A.  building  at  Second  and  Locust  Streets, 
Harrisburg,  Pennsylvania,  where  the  Authority  is  now  located,  but  at  that  time  an 
annual  rental  of  $  10,000  was  asked.  Several  months  later  after  negotiating 
directly  with  the  trustees  of  the  Y.M.C.A.  the  Authority  obtained  a  lease  of  the 
old  Y.M.C.A.  building  for  $  6,000  annually;  with  the  option  for  a  second  year  at 
$  7,000,  a  third  year  at  S  8,000  and  to  buy  the  building  for  $>  100,000.  The 
building  has  an  assessed  value  of  $  100,000. 

The  office  furniture  of  the  Authority  has  been  held  to  bare  requiremements  - 
modest  in  quantity  and  quality.  Where  available,  furniture  was  purchased  from 
Pennsylvania  prison-fabricated  stock;  other  equipment  was  leased  instead  of  pur¬ 
chased  where  it  was  most  economical  to  do  so.  All  purchases  possible  have  been 
made  through  the  Department  of  Property  and  Supplies  in  order  to  obtain  its  dis¬ 
counts,  and  equipment  otherwise  purchased  has  been  divided  fairly  between  the  vari¬ 
ous  companies  where  prices  were  equal. 

From  the  executive  director  and  chief  counsel  in  February  1937,  personnel  of 
the  Authority  has  grown  to  200  in  the  Harrisburg  offices,  and  302  in  the  field  at 
the  sites  of  the  eighty  construction  projects. 

ESTIMATES  DIFFICULT  TO  FORECAST 

It  was  necessary  to  start  from  scratch  on  all  plans  and  specifications  except 
for  the  Finance  Building  and  a  few  other  institutional  designs.  In  all  other  cases 
it  was  imperative  for  the  architect  to  intervi ew  the  institutional  superintendent 
and  the  Board  of  Trustees,  as  well  as  the  State  department  heads  controlling  the 
units  in  order  that  plans  would  meet  present  conditions  and  accord  with  modern 
design. 

Having  allotted  a  certain  portion  of  the'  whole  cost  to  specific  State  depart¬ 
ments  it  became  the  duty  of  the  departments  to  allot  sums  to  institutions.  We 
admonished  both  the  department  and  the  institution  that  their  first  consideration 
should  be  utilities.  Even  so,  we  regret  that  in  a  large  number  of  cases  proper 
consideration  was  not  given  to  the  heart  of  the  wrhole  institution  -  the  source  of 
energy  required  to  service  the  buildings  comprising  it.  Another  regrettable  situa¬ 
tion  resulted  from  cur  erroneous  understanding  that  the  various  departments,  in 
addition  to  their  allocations,  had  appropriations  to  provide  equipment.  Also,  we 
were  early  informed  by  PWA  that  if  the  aggregate  of  the  amounts  of  contracts 
av/aried  on  a  project  was  under  the  amount  of  loan  and  grant  allocated,  the  remainder 
could  be  expended  on  contracts  for  fixed  equipment 4 
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Later  the  Authority  was  informed  by  PWA  that  if  this  equipment  was  not  des¬ 
cribed  in  the  preliminary  plans  and  specifications  accompanying  the  Authority’s 
application  for  a  grant,  it  was  beyond  the  scope  of  the  project  and  could  not  be 
subsequently  included. 

In  many  instances,  also,  the  architect  or  engineer  was  fearful  that  he  would 
not  have  enough  money  to  do  all  the  necessary  construction  work  required,  and 
since  he  had  been  repeatedly  warned  that  we  must  meet  the  starting  deadline  set 
up  by  the  Federal  Government,  it  would  be  necessary  to  revamp  it  at  his  own  expense 
if  the  bids  exceeded  the  project  allocation;  the  architect  eliminated  from  the 
project  fixed  equipment  which  we  both  thought  could  be  put  in  afterwards,  whether 
by  change  order  or  by  advertising  for  bids  for  contracts  for  this  necessary 
installation. 


CONTRACTOR  AMD  LABOR  RELATIONS 

In  the  construction  program  we  have  endeavored  to  protect  the  interest  of  the 
State  and  to  treat  the  contractor  and  labor  fairly.  To  this  end  we  have  incorpo¬ 
rated  minimum  wage  scales  in  the  contracts  so  that  contractors  who  treat  labor 
equitably  would  not  be  handicapped  by  "cut-throat”  competitive  wage  scales  that 
would  give  ’’chiseling”  contractors  an  unfair  advantage. 

Before,  adoption  by  the  Authority  Board,  these  rates  were  submitted  to  and 
approved  by  the  State  Advisory  Board  of  the  Construction  Trades  Unions  In  many 
cases,  due  to  a  shortage  of  certain  skilled  mechanics  in  a  given  district,  it  was 
necessary  for  contractors  to  secure  men  from  other  districts  and  pay  the  higher 
wages  prevailing  in  the  territory  from  which  they  were  secured.  Through  the 
Authority's  labor  coordinators,  who  were  connected  with  each  district  office  of 
the  Authority,  we  endeavored  to  secure,  with  the  cooperation  of  the  local  union 
business  agents,  the  maximum  of  active  relief  cases,  thus  reducing  the  relief  rolls 


as  much  as  possible. 

There  was  some  friction  in  various  localities  at  the  beginning  of  the  work  in 
carrying  out  the  labor  procurement  program,  but  in  the  main  the  plan  was  successful. 
In  this  program  there  was  a  minimum  of  labor  trouble  between  the  various  craftsmen 
and  contractors.  Approximately  80$  of  all  labor  troubles  were  jurisdictional  dis¬ 
putes  which  tied  up  jobs  in  the  various  parts  of  the  State.  These  jurisdictional 
disputes,  in  many  cases,  have  been  precipitated  by  heads  of  local  unions,  but  have, 
in  most  cases,  been  satisfactorily  adjusted  when  the  proper  international  union 


officials  were  called  into  conferences. 
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Even  with  every  precaution  taken  to  treat  labor  fairly,  180  strikes  develop¬ 
ed  on  the  principal  contracts  and  sub-contracts  involved  in  the  program. 

In  no  case  has  it  been  necessary  to  order  the  contractor  to  proceed  with  the 
work,  as  they  have  successfully  arbitrated  all  of  these  disputes  and  straight¬ 
ened  out  the  difficulty  without  imposing  any  hardship  on  the  contractor  or  on 
labor. 

PROCEDURE  FOR  SPECIFICATIONS  AND  CONTRACTS 

The  preparation  of  building  designs  and  the  awards  of  construction  contracts, 
never  varied  from  a  fixed  procedure. 

Plans  and  specifications  have  been  prepared  by  architects  or  engineers  select 
ed  by  the  Authority.  The  architects  were  instructed  to  contact  the  using  depart¬ 
ments  to  determine  if  the  plans  and  specifications  met  the  requirements  of  their 
departments,  as  well  as  the  State  departments  having  jurisdiction  such  as  the 
Department  of  Labor  and  Industry,  Art  Conmission,  Health,  etc.  Plans  and  spec:** 
fications  were  then  delivered  to  the  State  Authority  for  acceptance,  where  they 
were  submitted  to  a  reviewing  suction  to  scrutinize  and  to  detect  types  of  ma¬ 
terials  that  would  limit  installation  to  any  particular  manufacturer;  to  check 
for  errors  that  might  have  crept  into  the  architects'  plans  and  specifications  due 
to  the  extreme  haste  in  preparation;  and  to  make  certain  the  specifications 
would  be  wide  open  for  competition  as  to  materials  and  equipment.  Included  in  the 
personnel  of  this  section  for  inspection  of  designs  and  specifications  were  a 
consulting  engineer  and  a  consulting  architect,  both  of  whom  have  had  wide  ex¬ 
perience  in  institutional  construction  details.  These  technicians  were  employed 
by  the  Authority  until  practically  all  the  large  project  designs  had  cleared  our 
offices  and  had  been  tentatively  accepted.  When  the  designer-architect’s  sub¬ 
missions  had  been  subjected  to  all  those  careful  checks,  the  drawings  were  then 
submitted  to  the  State  department  and  commissions  having  jurisdiction  for  their 
approvals. 

Finally  thu  project  documents  were  submitted  to  the  Public  Works  Administra¬ 
tion  in  order  that  it  might  examine,  review,  and  attest  its  approval.  When  these 
documents  were  returned,  all  thu  necessary  corrections  required  by  the  Public 
Works  Administration  and  the  Authority  were  made  in  conjunction  with  conferences 
held  with  the  architect.  With  this  policy,  immutably  adhered  to,  it  is  impossible 
for  any  favoritism  to  be  shown  in  the  award  of  contracts. 


■ 
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The  advertising  then  began.  After  sufficient  advertising  of  invitations  for 
bids,  they  were  received,  opened  and  read  in  the  presence  of  the  public,  as  well  as 
representatives  of  the  departments  concerned  and  of  the  Public  Works  Administration. 
The  bids  were  then  examined  and  compared  by  a  Board  of  Review  composed  of  the 
assistant  executive  director,  the  chief  counsel,  the  chief  engineer,  the  comptroller, 
the  statistical  clerk,  the  designer-architect,  the  architect  of  the  using  State 
department,  and  a  representative  of  the  Department  of  Revenue  of  the . Commonwealth. 
Recommendations  were  then  made  to  the  Board  of  the  Authority  and  the  contracts 
awarded  by  resolution  to  the  lowest  responsible  bidder. 

INSPECTION  OF  PROJECT  CONSTRUCTION 

The  chief  difficulties  in  a  public  building  program  are  to  insure  that  the 
buildings  are  erected  according  to  the  plans  and  specifications,  and  to  see  that 
the  contractors,  sub-contractors,  and  materialsmen  are  treated  fairly.  Unless  the 
the  inspectors  are  thoroughly  familiar  with  technical  phases  of  construction  it  is 
impossible  to  achieve  these  objectives. 

Mr.  Philip  J.  Hickey,  formerly  superintendent  and  district  manager  for 
Thompson-Starrett  Company,  with  whom  he  was  associated  for  29  years,  was  placed  at 
the  head  of  the  important  Inspection  Bureau.  This  construction  company  is  one  of 
the  largest  and  Mr.  Hickey  possesses  a  wealth  of  experience  in  organizing,  planning, 
and  supervising  large  scale  construction  projects. 

With  the  concurrence  of  the  executive  director,  Mr.  Hickey  established  a 
standard  of  qualifications  necessary  for  men  to  be  selected  as  resident  inspectors 
for  the  Authority.  Men  who  did  not  meet  these  qualifications  were  not  to  be 
selected  and  Mr.  Hickey  was  instructed  to  permit  no  political  considerations  at 
any  time  to  influence  him  in  his  selection  of  the  field  personnel. 

In  a  written  statement  to  the  executive  director,  dated  July  7,  1938, 

Mr.  Hickey  said  that  ’’all  field  personnel,  including  district  inspectors  and  assist¬ 
ant  district  inspectors  in  the  six  district  offices,  and  the  resident  inspectors 
and  assistant  resident  inspectors  on  all  projects,  were  first  selected  on  recom¬ 
mendations  made  to  the  executive  director  or  his  assistant  for  appointment  to  the 
respective  positions.  Education  and  practical  experience  in  building  construction; 
the  number  of  years  of  actual  work  in  th^  field,  either  as  a  building  superintendent, 
architect's  superintendent,  or  as  a  contractor,  wore  the  only  qualifications  con¬ 
sidered  in  making  selections  for  appointments.  Many  applicants  were  disqualified 
because  of  lack  of  proper  experience  on  the  type  of  building  to  be  constructed. 
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All  men  were  recommended  strictly  on  their  merit  and  there  was  no  political  coer¬ 
cion  brought  on  by  any  one  to  make  a  special  appointment." 

He  further  stated,  September  23,  1938  that  "field  inspectors  were  selected 
and  recommendations  made  for  appointment  well  in  advance  of  the  date  set  for  the 
opening  of  bids  on  the  respective  dockets  to  which  the  personnel  was  to  be  assigned. 
This  was  necessary  in  every  case  because  the  work  started  almost  immediately  after 
the  bids  were  opened  and  I  had  to  have  my  inspection  forces  organized  for  each 
docket  so  that  immediate  assignment  could  be  made  when  the  successful  bidder 
started  work." 

Actual  construction  of  the  several  projects  has  been  subjected  to  three  inde¬ 
pendent  inspections  -  the  supervision  by  our  own  trained  specialists;  the  watch¬ 
fulness  of  the  architect's  office;  and  the  scrutiny  of  the  corps  of  inspectors 
working  directly  under  the  administrator  of  the  Federal  Emergency  Administration  of 
Public  Works.  Supplementing  this  tri-fold  supervision  each  building  has  been  sub¬ 
jected  to  a  searching  and  comprehensive  inspection  upon  its  completion  before  ulti¬ 
mate  acceptance. 

This  final  appraisal  of  the  work  is  done  jointly  by  inspectors  of  the 
Authority  and  of  the  PWA,  the  designer-architect,  officials  of  the  using  agency, anc 
representatives  of  the  State  departments  having  jurisdiction* 

GENERAL  ORDERS  FORMULATED 

The  cardinal  rule  of  absolute  integrity  was  repeatedly  emphasized,  not  only 
with  the  personnel,  but  with  all  firms  and  individuals  having  business  relations 
with  the  Authority.  Even  so,  after  a  time, reports  spread  of  a  list,  and  requests 
were  received  as  to  how  one  was  placed  on  it.  Since  the  executive  director  always 
replied  that  th.re  was  no  preferred  list,  he  was  thoroughly  astonished  when  a  little 
lat.r  an  architect  came  to  him  and  said:-  "I  understood  you  to  say  that  the  speci¬ 
fications  w^r.  to  be  wide  open,  and  I  should  like  information  as  to  what  I  should 
do  with  thes.  instructions  which  I  received  from  a  department  requesting  me  to 
write  this  list  of  companies  (exhibiting  it)  in  my  specifications."  An  investiga¬ 
tion  was  immediately  ordered  and  the  employe  of  the  State  department  whe  had  given 
the  list  to  this  architect,  and  to  others,  was  dismissed  by  the  Governor. 
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THE  LAW  DEPARTMENT 

The  law  Department  of  the  Authority  was  inaugurated  February  24,  1937  when 
the  Governing  Board  chose  its  general  or  chief  counsel.  Since  its  inception 
this  department  has  been  under  the  direction  of  James  P.  Rossiter.  Mr.  Rossiter, 
who  has  had  a  long  and  varied  experience  in  the  practice  of  the  law,  was  former¬ 
ly  Assistant  United  States  Attorney  for  the  Western  District  of  Pennsylvania  and 
later  Mayor  of  the  City  of  Erie.  He  became  associated  with  the  Authority  at  the 
date  of  its  reorganization,  formulated  its  legal  procedure  and,  during  the  period 
of  its  financing  ana  construction,  advised  and  guided  it  with  reference  to  its 
many  complicated  legal  problems. 

The  following  report  by  the  Legal  Deparvm  uP;  provides  a  summary  of  its 

activities : 

"This  department  furnished  the  Board  of  the  Authority,  the  Executive  Director 
and  the  heads  of  the  several  departments  of  the  Authority  advice  and  opinions 
on  numerous  law  questions  arising  during  the  prosecution  of  the  Authority's 

program; 

"Was  represented  at  all  meetings  of  the  Board  of  the  Authority  and  at  the 
executive  committee  mootings  of  the  Bo-rd  for  the  purpose  of  advising  the  Board 
upon  the  legal  aspects  of  the  business  before  the  Board; 

"Prepared  forms  for  all  contracts  to  lease  to  be  executed  by  the  Authority 
■and  the  Commonwealth  covering  seventy-nine  (79)  projects  of  the  Authority;  the 
form  of  the  lease  being  and  to  be  entered  into  between  the  Authority  and  the 
Commonwealth  for  these  projects;  and  prepared  the  form  of  the  lease  between  the 
Authority  and  The  Pennsylvania  State  College.  In  the  last  case  no  preliminary 
contract  to  lease  was  entered  into; 

"Was  represented  in  numerous  conferences  regarding  the  legal  problems  of  the 
Authority  with  the  attorney  general  of  the  Commonwealth  of  Pennsylvania  and  mem¬ 
bers  of  hi3  staff,  the  general  counsel  and  members  of  his  staff  of  the  Federal 
Emergency  Administrat ion  of  Public  Works  of  the  United  States  of  America  in  the 
City  of  Washington,  with  the  chief  counsel  of  the  Pennsylvania  PWA  and  with  mem¬ 
bers  of  thu  firm  Saul,  Ewing,  Remick  &  Saul,  special  counsel  retained  to  advise 
thj  Fablic  School  Employes'  Retirement  Board  and  the  State  Employes'  Retirement 
Board  in  connection  with  the  issuance  and  sale  to  the  said  Bo  rds  of  construction 
bonds  of  the  Authority  valued  at  fifty-five  million  ($  55,000,000.00)  dollars. 
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’’Prepared  the  resolution  adopted  by  the  Board  of  the  Authority  on  January  12, 
1938  authorizing  the  issuance,  execution  and  sale  of  fifty-five  million 
($  55,000,000)  dollars  worth  of  the  Authority’s  construction  bonds; 

"Was  represented  at  all  meetings  of  the  Executive  Director  A.  S.  Janeway’ s 
staff  which  occurred  an  average  of  three  times  weekly  and  advised  the  executive 
director  and  the  members  of  his  staff  upon  numerous  legal  questions  arising  dur¬ 
ing  such  conferences; 

"Was  represented  at  ail  bid  openings  and  checked  all  proposal  bonds  or  other 
bid  security  submitted  with  bids  to  see  that  they  were  in  accord  with  the  law,  the 
regulations  and  the  advertised  invitations  to  bid.  This  covered  2069  proposals; 

"Negotiated  and  drew  leases  for  office  space  for  the  operations  of  the 
Authority  both  in  Harrisburg  and  in  its  six  inspection  districts 

"Carried  on  negotiations  with  a  number  of  banking  organizations  and  finally 
negotiated  a  contract  with  the  Pennsylvania  Company  for  insurances  on  lives  and 
granting  annuities  to  act  as  the  fiscal  agent  of  the  Authority  in  connection  with 
its  construction  bonds.  The  gross  charges  for  this  service  were  finally  estab¬ 
lished  at  a  figure  much  below  the  earlier  figures  in  tin  negotiations  and  arc 
felt  to  be  extremely  favorable  to  the  Authority  from  every  point  of  view; 

"Provided  the  secretary  of  the  Board  of  the  Authority  with  complete  l^gal, 
reporting  and  stenographic  services  in  connection  with  tin  preparation  of  the 
minutes  of  the  Board  of  the  Authority.  More  than  fourteen  hundred  pages  were 
required  for  the  minutes,  which  meant  that  more  than  twenty-five  thousand  pages 
of  reports  of  meetings  were  distributed  to  board  members  and  officers; 

"Prepared  tin  forms  of  architect’s  agreements  and  supervised  the  execution 
of  eighty  of  thes^.  It  has  also  prepared  the  forms  for  all  construction  contracts, 
performance  and  maintenance  bonds,  labor  and  materialman’s  bonds  and  has  supervised 
the  execution  of  about  four  hundred  such  contracts  and  four  hundred  performance 
bonds  and  four  hundred  labor  and  materialman's  bonds,  all  involving  a  total  sum  of 
about  fifty-four  million  ($54,000,000)  dollars;  about  four  thousand  copies  of 
these  contracts  were  conformed  and  distributed; 

"Kept  in  touch  with  members  and  committees  of  the  General  Assembly  (1937 
Session  and  of  the  Special  Session  of  1938)  and  was  instrumental  in  obtaining  a 
number  of  necessary  amendments  of  "The  General  State  Authority  Act  of  1935"  as 
well  as  other  legislation  to  facilitate  the  operations  of  the  Authority; 
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"Handled  all  the  details  in  connection  with  the  conveyance  by  the  Pennsyl¬ 
vania  State  College  and  the  Commonwealth  of  Pennsylvania  to  the  General  State 
Authority  of  all  parcels  of  land,  easements  and  rights-of-way  required  for  the 
eighty  (80)  projects  in  the  construction  program  of  the  Authority.  This  involved 
in  the  neighborhood  of  two  hundred  and  fifty  (250)  parcels  of  land'  and  five  hun¬ 
dred  (500)  easements  and  rights-of-way; 

"7/as  represented  on  the  Board  of  Review  set  up  to  examine  all  bids,  investi¬ 
gate  responsibility  of  bidders  and  make  recommendations  for  awards; 

"Prepared  about  three  thousand  (3000)  certified  copies  of  resolutions  of  the 
Board  establishing  minimum  wage  scales  for  projects  --  one  thousand  (1000)  certi¬ 
fied  copies  of  the  proceedings  of  the  Board  showing  receipt  and  acceptance  of 
"loan  and  grant"  and  "grant  only"  Offers  from  the  Government  —  made  and  distribu¬ 
ted  five  thousand  (5000)  Offers  of  the  Government; 

"Handled  by  mail,  telephone  and  "over-the-counter"  over  three  hundred  (300) 
credit  inquiries  respecting  the  Authority’s  contractors; 

"Prepared  and  distributed  two  thousand  (2000)  certified  copies  of  resolutions 
of  the  Board  awarding  contracts; 

"Prepared  and  distributed  three  thousand  (3000)  copies  of  notices  of  award 

of  contracts; 

"Prepared  and  distributed  throe  thousand  (3000)  copies  of  notices  of  dates  of 
commencement  under  contracts; 

"Sent  about  six  hundred  (600)  memorandums  to  accounting  department  to  release 
bid  security  submitted  by  unsuccessful  bidders; 

"Handled  the  placing,  checking  and  proofreading  of  one  thousand  (1000) 
advertisements  for  bids  and  distribution  of  fifteen  hundred  (1500)  proofs  of 
publication* " 
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PWA  FINANCING 


The  Authority  program  was  launched  with  an  unrestricted  grant  of  $  10,000,000 
and  a  provisional  grant  of  an  additional  $  10,000,000  conditioned  upon  the  pay¬ 
ment  of  $  7,500,000  in  wages  to  labor  certified  from  the  public  relief  rolls. 

This  offer  dated  in  Washington  -  June  21,  1937  is  as  follows: 


Docket  No.  Pa.  1799-D 

"1.  The  United  States  of  America  (hereincalled  the  "Government”) 
hereby  offers  to  aid  The  General  State  Authority  (herein  called  the 
"Authority")  in  financing  projects  (each  of  which  shall  be  a  project  of 
a  permanent  character  involving  a  capital  investment,  and  shall  be  the 
subject  of  a  separate  contract  as  hereinafter  provided)  for  the  con¬ 
struction  and  improvement  of  public  buildings  for  the  use  of  the  Common¬ 
wealth  of  Pennsylvania,  State  Armories,  and  buildings,  appurtenances 
and  facilities  for  various  state  institutions  and  for  a  land  grant 
college,  by  purchasing  from  the  Authority,  at  the  principal  amount 
thereof  plus  accrued  interest  thereon,  obligations  of  the  description 
set  forth  below  (or  such  other  description  as  shall  be  mutually  satis¬ 
factory)  in  the  aggregate  principal  amount  of  $  55,000,000,  less  such 
amount  of  such  obligations,  if  any,  as  the  Authority,  with  the  consent 
of  the  Federal  Emergency  Administrator  of  Public  Works  (herein  called 
the  "Administrator")  may  sell  to  purchasers  other  than  the  Government, 
and  by  making  grants  to  the  Authority  in  connection  with  the  separate 
projects,  by  payments  of  cash  limited  in  tho  aggregate  to  $  10,000,000, 
and  by  cancellation  of  such  obligations  of  the  Authority  so  purchased 
as  may  be  satisfactory  to  the  Administrator,  in  an  amount  equal  to 
133  1/3  percent  of  the  amount  of  wages  paid  to  workers  on  the  projects 
who  are  certified  for  relief  and  referred  for  such  work  by  the  United 
States  Employment  Service  or  such  agency  or  agencies  as  it  may  designate; 
provided  that  the  aggregate  amount  of  tho  grants  made  by  cancellation 
of  obligations  shall  not  exceed  $  10,000,000;  and  provided  further, 
that  the  total  amount  of  the  grant  made  for  each  project,  by  cash  and 
by  cancellation  of  obligations,  shall  not  exceed  45  percent  of  the  cost 
of  such  project  upon  completion,  as  determined  by  the  Administrator: 

(a)  Obligor:  The  General  State  Authority; 

(b)  Type:  Negotiable,  general  obligation,  serial,  coupon  bond; 

(c)  Denomination:  Coupon  Bonds  -  $  1,000;  Registered  Bonds  - 

$  1,000,  $  10,000  and  $  50,000; 

(d)  Date:  July  1,  1237; 

(e)  Interest  rate  and  interest  payment  dates:  Four  percent  per 

annum,  payable  semi-annually  on  the  first  days  of  January 
and  July  in  each  year; 

(f)  Place  of  payment:  Both  principal  and  interest  payable  at 

the  principal  office  of  the  fiscal  agent  of  the  Authority, 
which  shall  be  a  bank  or  trust  company  in  the  City  of 
Philadelphia,  Commonwealth  of  Pennsylvania,  or  at  the 
option  of  the  holder,  at  the  principal  office  of  a  bank 
or  trust  company  in  the  Borough  of  Manhattan,  City  and 
State  of  New  York; 

(g)  Registration  privileges:  Registerable ,  at  the  option  of 

the  holder,  as  to  principal  only,  or  exchangeable  for 
fully  registed  bond  of  any  authorized  denomination 
($  1,000,  $  10,000  and  $  50,000)  with  the  privilege  of 
reconverting  into  ceupon  bonds; 


.. 
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(h)  Maturities:  On  July  1  in  the  amounts  and  years  as  follows: 


1 , 038 , 000 

in 

1939 

1,080,000 

in 

1940 

1,123,000 

in 

1941 

1,166,000 

in 

1942 

1,215,000 

in 

1943 

1,263,000 

in 

1944 

1,314,000 

in 

1945 

1,366,000 

in 

1946 

1,421,000 

in 

1947 

1,478,000 

in 

1948 

1,537,000 

in 

1949 

1,599,000 

in 

1950 

1,663,000 

in 

1951 

1,729,000 

in 

1952 

1,798,000 

in 

1953 

1,870,000 

in 

1954 

1,945,000 

in 

1955 

2,023,000 

in 

1956 

2,104,000 

in 

1957 

2,188,000 

in 

1953 

2,275,000 

in 

1959 

2,366,000 

in 

1960 

2,461,000 

in 

1961 

2,559,000 

in 

1962 

2,662,000 

in 

1963 

2,768,000 

in 

1964 

2,879,000 

in 

1965 

2,994,000 

in 

1966 

3,114,000 

in 

1967 

(i)  Redemption:  Redeemable  on  any  interest  payment  date,  at  the 

principal  amount  thereof  plus  accrued  interest  to  the  re¬ 
demption  date,  together  with  a  redemption  premium  equal  to 
1/4  percent  of  the  principal  amount  for  each  year  or  frac¬ 
tion  thereof  from  the  redemption  date  to  the  date  of  ma¬ 
turity,  but  limited  to  5  percent  of  such  principal  amount,' 
after  publications  of  notice  of  redemption  once  a  week  for 
four  successive  weeks,  beginning  not  less  than  45  nor  more 
than  60  days  prior  to  th<.  redemption  date,  in  a  daily  news¬ 
paper  published  and  having  a  general  circulation  in  the 
City  of  Philadelphia,  Commonwealth  of  Pennsylvania  and  in 
a  daily  financial  newspaper  published  and  having  a  general 
circulation  in  the  Borough  of  Manhattan,  City  and  State  of 
New  York; 

(j)  Payable  as  to  both  principal  and  interest  from  any  and  all 

revenues  and  receipts  of  the  Authority  from  wnatever  source 
derived,  and  secured  by  a  pledge  of  the  full  faith  and 
credit  of  the  Authority. 

"2.  The  Government  shall  be  under  no  obligation  to  the  Authority 
to  take  up  and  pay  for  any  of  the  obligations  which  it  herein  offers  to  pur¬ 
chase  or  to  make  any  grant  in  connection  with  any  project: 

(a)  Until  the  Authority  shall  have  entered  into  with  the  Govern¬ 

ment  a  contract,  relating  to  such  project  and  satisfactory 
to  the  Administrator ,  containing  terms  and  conditions  with 
respect  to  the  purchase  of  such  obligations  and  the  payment 
of  the  grant,  the  construction  of  the  project,  and  the 
execution  of  necessary  agreements  and  leases  in  connection 
therewith; 

(b)  Until  the  Authority  shall  have  satisfied  the  Administrator 

that  title  in  fee  simple  to  all  land  necessary  for  such 
project  shall  have  been  obtained." 
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This  offer  of  a  grant  and  a  loan  was  accepted  by  the  Authority  Board  - 
June  2£,  1937,  but  was  subsequently  changed  to  a  grant  only. 


RETIREE.-ZENT  BOARDS  EARN  REQUIRED  4  PERCEPT  THROUGH  IPVESTMEPT  IN  BONDS  OF  G.S.A. 

The  State  Authority  bonds  are  being  sold  to  the  State  Employes  and  the  Public 

School  Employes'  Retirement  Boards  instead  of  to  the  PWA.  This  method  of  marketing 

the  Authority  bonds  secures  for  the  Commonwealth  and  for  the  Authority  substantial 

financial  gains.  In  the  casq  of  the  f ormer?  the  interest  earnings  on  the  funds  of 

the  Retirement  Boards  will  equal  the  4  percent  State  guaranteed  return,  instead  of 

only  2.6  percent  which  many  millions  of  dollars  of  the  Retirement  Boards'  invest- 
% 

meats  wore  yielding. 

The  obligation  of  the  Commonwealth  to  guarantee  4  percent  yield  on  the  moneys 
in  the  retirement  funds  is  embodied  in  the  basic  Act  setting  up  the  retirement 
plan,  signed  July  18,  1917,  and  the  Authority  bonds  thus  aided  in  saving  the  State 
£  14,500,000  ov^r  the  twenty-nine  (29)  years  of  the  life  of  the  bond  issue. 

OTHER  SAVINGS  OBTAINED 

Tho  Authority  also  saved  an  additional  £  100,000  because  the  duties  of  the 
fisc  il  agent  in  servicing  tho  bends  are  much  simpler  under  the  arrangements  govern¬ 
ing  sale  of  the  bonds  to  tho  Retirement  Boards  than  they  would  have  been  had  the 

bonds  been  sold  to  FVA. 

Tho  financial  plan  adopted  by  the  Authority  did  not  involve  the  elimination 
®  fiscal  agent.  It  did  modify  th-j  duties  of  the  fiscal  agent  as  they  were  or¬ 
iginally  contemplated  in  connection  with  the  Authority's  financial  arrangements 
with  the  P^A;  not  only  Were  they  modified,  but  the  labor  and  attention  required  of 
the  fiscal  agent  were  reduced. 

In  addition  to  the  savings  by  reason  of  the  minimized  work  of  the  fiscal  agent, 
the  Authority  saved  £  965,374  in  bond  interest  charges  by  the  revised  plan  of  sellir 
to  the  Retirement  Boards,  which  permitted  the  sale  of  its  securities  only  as  the 
need  for  capital  required. 

ry  reason  of  amortizing  bonds  on  a  semi-annual  basis,  instead  of  annually  as 
at  first  contemplated,  the  Authority  saves  approximately  0  500,000. 


. 
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The  attention  and  forethought  given  to  the  financial  framework  of  the  State 
Authority  with  their  resultant  savings  is  apparent  in  the  following  figures  taken 
from  the  comptroller’s  estimates  to  December  15,  1938: 

SAVINGS  UNDER  REVISED  PLAN 


(A)  Estimated  Interest  on  Bonds  under  PWA 

Financing  plan  as  originally  contem¬ 
plated  during  construction  and  until 
December  15,  1938 

(B)  Estimated  Interest  on  Bonds  under 

financing  plan  as  originally  contem¬ 
plated  -  from  December  15,  1938  to 
December  15,  1967 

(C)  Estimated  Fiscal  Agent’s  charges,  if 

Bonds  had  been  issued  as  originally 
contemplated  and  including  provision 
for  registered  bonds,  interest  pay¬ 
ments  in  New  York,  etc. 


(A-l)  Actual  Interest  on  Bonds  under  pre¬ 
sent  plan  of  financing,  during  con¬ 
struction  and  until  December  15, 

1938 

(B-l)  Estimated  Interest  on  Bonds  under  pre¬ 
sent  plan  of  financing,  payment  and 
amortization  on  semi-annual  basis 

(C-l)  Fiscal  Agent’s  charges  as  arranged 
with  Pennsylvania  Company  for 
Insurance  on  Lives  and  Granting 
Annuities,  present  plan  2,250,000 
per  annum  plus  0*  200.00  for  two 
years  Temporary  Bonds 


$  1,627,674.00 


$  38,913,680.00 


$  164,482.00 


$  40,706,036.00 


$  662,299.78 


&  36,419,920.00 


v 


65,450.00 


1  39,147,669.78 

Total  Estimated  Savings  -  -  -  $  1,558,366.22 

It  should  be  noted  the  actual  interest  on  outstanding  bonds  is  $  662 ,.299-. 78. 
The- original  estimated  figure  of  interest  on  contemplated  borrowing  was  $  884,776 
to  December  15r  1938.  This  shows  an  actual  saving  of  £  222,476,22  over  our  origi¬ 
nal  estimated  interest  figure,  and  was  due  to  the  very  close  supervision  in  fore¬ 
casting  monthly  payments  of  construction  accounts  and  in  keeping  our  bond  money 
requirements  within  the  scope  required. 

%  14,500,000  -  ADDITIONAL  SAVINGS  TC  THE  CCMIOUIEALTH 

Added  to  the  foregoing  is  the  net  cash  savings  to  the  State  taxpayers  of. 

9  14,500,000  through  the  plan  of  selling  the  Authority's  bonds  to  the  Retirement 
Funds  instead  of  to  the  FYZA,  at  the  latter's  exacted  rate  of  4  percent  interest. 

The  average  interest  rate  being  received  by  the  Retirement  Funds  was  2.6  per¬ 
cent  on  &  55,000,000  government  bonds  and  other  low  yielding  securities;  but  the 
Commonwealth  was  obligated  to  pay  the  difference  between  that  yield  and  a  yield  of 
4  percent  under  the  Act  setting  up  the  Retirement  Funds. 
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The  State  Authority  arranged  to  sell  $>  55,000,000  cf  its  securities  to  these 
Retirement  Funds  at  4 %,  or  approximately  $  38,000,000  in  interest  charges  in  58 
payments  ever  a  period  of  29  years. 

Under  the  former  average  rate  of  interest  [2.6%)  realized  by  these  Funds, 
they  would  have  received  approximately  23-1/2  millions,  and  the  difference  between 
$  38,000,000  and  $  23,500,000  would  have  to  be  borne  by  the  State  Treasury.  By  the 
present  plan  the  Retirement  Funds  will  earn  this  difference  of  $  14,500,000  under 
the  same  rate  of  interest  that  the  Authority  would  have  been  compelled  to  pay  to 
the  PWA. 

In  the  foregoing  paragraphs  the  urgent  need  of  modernizing  the  State  hospitals, 
etc.,  the  events  leading  up  to  the  creation  of  the  State  Authority,  the  latter’s 
powers  and  duties,  and  the  financial  framework,  are  incorporated.  Mere  detailed 
statistics  on  conditions  in  the  State  institutions  may  be  found  in  the  reports  of 
the  various  State  department  bureaus. 

THE  COITTRCLLER'S  DEPART! IENT 

The  accounting  department  of  the  General  State  Authority  is  under  the  direc¬ 
tion  of  Thompson  R.  Kyle  with  a  varied  background  in  the  exacting  details  of  finan¬ 
cial  details. 

A  brief  summary  cf  the  activities  cf  the  Comptroller's  Bureau  follows: 

The  requirements  cf  the  Authority  necessitated  the  establishment  of  a  dual 
system  of  accounting  -  the  first  for  the  segre  ation  and  proper  recording  of  the 
receipts  and  expenditures  in  connection  with  "administration"  -  the  second  to  pro¬ 
perly  exhibit  the  moneys  received  from  grants  from  the  United  States  Government 
and  the  sale  of  bonds  of  the  Authority,  called  "construction  account".  In  addition, 
a  segregated  account  was  established  to  care  for  the  funds  received  from  deposits 
on  plans  and  specifications. 

To  November  30,  1938,  in  the  construction  account,  the  moneys  received  from 
grants,  and  from  the  sale  of  bonds  totaled  „  40,551,566.55,  representing  grants 
0  5,551,566.55  and  sale  of  bonds  $  35,000,000. 

The  disbursements  from  this  account  to  November  30  totaled  35,654,815.89. 
o  received  to  November  30  individual  deposits  on  plans  and  specifications  in 
the  number  of  5,201,  representing  a  total  amount  of  deposits  of  ^  143,090.28  from 
which  there  have  been  mt  .ntions  in  accordance  with  advertised  procedure  amounting 
to  $  32,027.50. 


. 


r-  •.  1  . 

.. 

i  "  '  .  .  •.  ;  .1.  -i  t\  ' ,’a 


.. 


■■ 


■  •  • 

V  . 


23 


The  number  of  bids  received  and  recorded  totaled  3,069.  Bid  bonds  or  certi¬ 
fied  checks  accompanying  these  bids  totaled  |  28,328,306.22, 

There  have  been  accepted  as  depositories,  fifty-five  (55)  banks  throughout  the 
State  of  Pennsylvania,  in  which  have  been  deposited  funds  of  the  Authority  in 
oighty-threo  (83)  separate  accounts.  The  total  amount  of  collateral  security 
deposited  to  protect  these  accounts  is  *  10,898,000,  which  is  represented  by 
government  securities  or  county  bonds  of  Pennsylvania.  One  account .is  covered  by 
official  checks  of  Federal  Reserve  proceeds  from  the  sale  of  government  securities. 

Th-  Federal  Reserve  Bank  at  Philadelphia  and  th^  Pittsburgh  branch  of  the 
Cleveland  Fsd-ral  Reserve  have  given  us  splendid  cooperation;  and  they  are  custo¬ 
dians  for  most  of  the1  securities  deposited  for  collateral  to  secure  the  deposits 
of  the  Authority. 

Many  of  the  depositories  sell  or  exchange  their  securities  from  time  to  time 
and  we  receive  numerous  requests  from  the  various  agencies  for  release  and  substitu¬ 
tion  of  certain  securities  held  as  collateral  to  cover  our  accounts.  We  have  re¬ 
ceived  commendation  from  the  depositories  for  the  promptness  in  arranging  such 
transfers  principally  through  the  Federal  Reserve  agencies. 

The  periodical  estimate  (contractor’s  monthly  bill),  PWA  Form  1-23,  originates 
in  the  field  and  is  submitted  by  the  contractor  upon  completion  to  the  General  State 
Authority  resident  inspector  who  approves  its  correctness.  Upon  this  verification 
it  is  forwarded  to  the  PWA  for  the  approval  of  the  resident  engineer  inspector  for 
that  administration. 

Upon  receipt  of  Form  1-23  in  the  auditing  department , it  is  recorded  in  a 
register  noting  the  date  received,  checked,  verified,  and  compared  with  PWA  detail 
estimate,  Form  96,  and  previous  estimates.  The  checking  of  the  1-23  includes: 
amount  of  payment,  docket  number,  period,  contract,  location,  type  of  project,  con¬ 
tractor's  price,  contractor's  name  and  address,  and  signatures. 

The  completed  voucher  represents  the  1-23  payment  and  is  recorded  in  the 
vouchor  register,  designating  the  date,  the  name  of  the  payee,  the  check  number, 
the  voucher  number  and  amount  payable,  less  tin.  retentions  and  the  classification. 
Each  voucher  is  forwarded  for  signatures  to  the  following  departments,  the  date  and 
receipt  of  delivery  being  noted  in  each  case  (a.m.  or  p.m. )  -  comptroller,  Depart¬ 
ment  of  Revenue  auditors,  Public  Works  Administration  auditors,  associate  director 
of  P  A,  executive  director  of  the  General  State  Authority,  and  treasurer  of  th^ 
Authority, 


' 


I 
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Copy  of  PWA  Form  1-23  is  then  returned  by  the  voucher  section  to  the  ledger 
section  of  the  Accounting  Department  to  be  recorded  in  a  ledger  for  the  purpose 
of  keeping  the  Insurance  Department  informed  as  to  the  financial  progress  of  each 
g^ntract »  It  is  a  further  record  in  the  forecasting,  showing  the  progress  of  the 
work  completed  cn  the  various  ^on+racts  and  assisting  in  expediting  the  forecast¬ 
ing  of  cash  requirements.  With  ^fcis  recording  of  PWA  Form  1-23,  it  is  attached  ^gr¬ 
and  accompanies  the  bond  application  and  is  retained  by  the  Treasury  Department  of 
the  Commonwealth. 

When  final  payment  of  retention  is  made  by  the  Authority  to  the  -contractor, 
satisfactory  evidence  must  be  attached  to  the  vouchor  that  all  labor,  material  and 
outstanding  claims  have  been  paid,  and  this  shall  consist  of  an  affidavit  to-  that  * 
effect,  executed  in  quintuplicate  by  contractor,  and  that  clearance,  must  be  shown 
by  the  architect  and  Engineering  Department. 

PAYROLL  CHECKING  AND  RELIEF  LABOR  DATA 

The  volume  of  labor  entailed  in  checking  contractors’  and  suij-contractors'- * 
payrolls  for  relief  labor  information,  necessary  for  us  to  present  to  the  Public., 
Works  Administration,  in  claiming  moneys  for  relief  labor  expenditures  i s- -enormous 
and  tedious,  as  is  also  the  checking  of  these  payrolls  to  ascertain  if  they  are  in 
conformity  with  the  hours  and  wage  scales.  -  -  .  ‘ 

INSURANCE  BUREAU 

We  have  a  well  conducted  insurance  bureau  to  guarantee  protection  against  all 
manner  of  risks  incident  to  a  construction  program  comprising  420  units  and.,  involv-r 
ing  an  expenditure  of  $  65,000,000. 

December  31,  1538,  there  were  2364  principal  and  sub-contractors  with- a  total 
of  more  than  7603  policies  in  force  with  an  average  of  350  to  400  expirations  each 
month.  This  insurance  is  for  workman's  compensation,  contractors*  public  liability 
property  damage,  fir..,  automobile,  blasting,  and  explosions.  This  coverage  is- 
carried  to  protect  the  Authority  during  th^  construction  cf  the  buildings.  Almost 
-■very  company  licensed  in  the  Stat^  of  Pennsylvania  has  been  benefited  by  the 
Authority  program,  as  in  -very  case  the  contractors  selected  their  own  insurance,  . 
agents  and  companies*  -  - 

Aft~r  projects  have  been  completed  permanent  fire  insurance  has  been  purchased 
to  protect  the  holders  of  thv-  Authority’s  bonds  in  event  of  loss  by  fire* 


? 
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Through  careful  supervision  and  familiarity  with  the  rules  concerning  the  ra¬ 
ting  of  these  buildings,  the  Authority  has  been  able  to  save  approximately 
$  75,000  per  year  in  insurance  premiums.  Not  only  have  these  savings  on  premiums 
been  effected  but  due  to  the  system  established  for  the  appraising  of  buildings 
a  minimum  coverage  has  been  secured  without  sacrificing  any  interest  either  of  the 
Authority  or  of  the  holders  of  its  bondsf 

Careful  supervision  has  been  maintained  during  the  course  of  construction  in 
order  to  prevent  fire  loss.  To  date  a  loss  of  only  $  470  out  of  a  total  property 
valuation  of  more  than  $  35,000,000  has  been  sustained.  This  is  a  record  unap¬ 
proached  in  insurance  history. 

Effective  December  31,  1938  the  General  State  Authority  carried  an  insurance 
coverage  of  #  4,946,650  placed  on  74  completed  structures. 

There  are  437  principal  contractors,  1,927  sub-contractors  making  a  total  of 
2,364,  with  approximately  7,603  policies  in  force.  There  will  be  600  renewals  of 


contractors  insurance  for  the  month  of  January  1939. 


Although  437  contracts  were  let,  1927  sub-contractors  wrere  limited  to  the  ex¬ 


tent  of  over  $  17,500,000  for  various  types  of  construction,  segregated  as  follows: 


KIND  OF  WORK 


NUMBER  CONTRACT  TOTALS 


1*  Excavation  Sewer,  Trench  Work  94 

2,  Masonry,  Materials  and  Mortars,  Concrete 

and  Cement  Work,  Waterproofing  and  Damp¬ 
proofing,  Brick  and  Tile  Masonry,  Sub¬ 
floor  Drainage,  Gypsum  Floor,  Gypsum 
Roof  Slabs,  Tile  Partitions,  Brick  Stacks, 

Paving  blocks,  Chimneys,  Fireproofing  211 

3.  Structural  Steel,  Metal  Centers,  Steel 

Floors,  Reinforced  Floors  91 

4,  Architectural  Terra  Cotta,  Granite,  Lime¬ 

stone,  Caulking,  Weatherstripping  58 

5.  Roofing  and  Sheet  Metal  Work  153 

6.  Light  Iron  Work,  Ornamental  Metal  Work, 

Bronze  ’Windows,  Passenger  Elevator 
Entrances,  Metal  Shelving  Hatchways  and 
Car  Doors,  Revolving  Doors,  Steel  Doors, 

Steel  Closets,  Steel  windows,  Steel  Stairs 
Frames,  Hollow  Metal  Work  211 

7,  Rough  Carpentry,  Millwork,  Cabinet  Work  25 


#  1,154,676.24 


2,871,489.45 

1,336,284.00 

164,779.88 

1,327,527.53 


2,141,442.00 

87,721.64 


8.  Furring,  Lathing  and  Insulation,  Plastering, 

Acoustical  Tile  Work,  Soundproofing  154 

9.  Interior  Marble  Work,  Terrazzo  Work,  Slate  68 

10.  Structural  Glass,  Glass  and  Glazing, 

Window  Cleaning  105 


1,830,805.93 

1,202,221.00 

650,794.00 


' 
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Kind  of  Work  Number  Contract  Totals 


11.  Painting,  Decorative  Painting,  Mural  106  $  509,557*80 

Painting,  Erect  Signs 

12.  Finishing  Hardware,  Carpets,  Models, 

Toilet  Accessories,  Paper  Chutes, 

Mail  Chutes,  Metal  Stack  Construction, 

Pneumatic  Tube  System,  Linoleum  Asphalt 
Tile  Work,  Blackboards  and  Bulletin  Board, 

Pantry  Equipment,  Coal  and  Ash  Handling 
Equipment,  Dumbwaiters,  Laundry  Machines, 

Cesspools,  Railings  and  Fire  Escapes, 

Toilet  Partitions,  Exhaust  System,  Air- 
ducts,  Overhead  Doors,  Kitchen  Equipment, 

Acetyleno  Welding,  Cindertraps,  Asbestos 

Covering,  Liquid  Floor  Hardener,  Screens,  298  1,781,528.51 

Flat  Rail  Moat  Trucking  System,  Steol  Lockers 

13.  Eloctric-All  Electrical  Wiring,  etc.,  Re*  56  288,717.88 

frigeration,  Engines  and  Generators, 

Zone  Control 

14.  Plumbing-  Pipe  Covering,  Steam  Piping, 

Boilers,  Hotwater  Generators  and  Puri¬ 
fier,  Drums  and  Heaters,  Thermostats  256  1*891,924.40 


TOTALS  -  -  1,886  $  17,239,470.26 


PRE-AUDIT  TO  SAFEGUARD  G.  S.  A.  EXPENDITURES 


Because  the  auditor  general  and  the  state  treasurer  are  members  of  the  State 
Authority  Board  the  auditing  of  the  latter's  accounts  is  the  responsibility  of  the 

State  Department  of  Revenue. 

In  the  preparation  of  this  report  David  J.  Duff in,  chief  of  this  Department 
of  Revenue  Auditing  Bureau,  was  asked  to  submit  a  summary  of  its  functions,  which 

follows : 


From  -  David  J,  Duff in,  Auditor 

To  -  Will  F.  Maguire,  Public  Relations  Director 

Subject  -  Audit  of  the  General  State  Authority 


In  reply  to  your  inquiry  relative  to  the  audit  of  the  work  of 
the  General  State  Authority,  please  be  advised  that  this  work  was 
done  in  connection  with  provisions  of  the  Enabling  Act  No.  190,  ap¬ 
proved  June  28,  1935,  which  states  that  the  Department  of  Revenue  is 
authorized  and  empowered  to  make  the  audit. 

At  the  outstart  of  this  particular  program,  Colonel  A.  S.  Janeway, 
executive  director  of  the  General  State  Authority,  expressly  requested 
that  a  pre-audit  be  made  of  all  work  of  the  Authority;  in  other  words, 
that  all  expenditures  be  approved  before  the  disbursement  was  actually 
made,  and  this  procedure  has  been  followed  explicitly  since  the  incep¬ 
tion  of  this  work,  and  any  expenditure  that  was  not  considered  in  prop¬ 
er  form  was  held  up  and  returned  for  correction. 

It  was  our  duty  to  see  that  all  expenditures  were  in  accordance 
with  the  provisions  of  the  Enabling  Act,  resolutions  passed  by  the 
Board  of  Directors  and  regulations  and  procedures  authorized  by  the 
General  Statu  Authority.  It  was  also  our  function  to  see  that  the 
terms  of  the  Offer  and  Acceptance  agreements  with  the  Public  ’Works  Ad¬ 
ministration  were  carried  out  and  that  the  interest  of  the  Commonwealth 
of  Pennsylvania  and  its  various  departments  were  fully  protected  at  all  times. 


. 
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It  was  also  the  function  of  this  department  to  prepare  and  issue 
each  month  financial  statements  supported  by  schedules,  involving  the 
construction  account,  the  general  appropriation  fund,  the  fiscal  agent's 
account,  and  a  special  fund,  covering  purchase  of  plans  and  specifica¬ 
tions  by  contractors.  Included  in  this  report,  special  recommendations 
and  suggestions  were  made  to  expedite  and  increase  the  efficiency  and 
safe-guard  the  interest  of  the  General  State  Authority  and  Commonwealth 
of  Pennsylvania. 

In  conclusion,  I  wish  to  state  that  the  accounts  of  the  General 
State  Authority  were  found  to  be  correct  and  the  work  was  conducted  in 
an  efficient  and  business-like  manner.  * 


Yours  very  truly, 
David  J.  Duffin 


THE  PUBLIC  RELATIONS  DEPARTMENT 


"The  Public  Relations  Department  of  the  Authority  has  been  in 
the  charge  of  Will  F.  Maguire  of  Plains.  Mr.  Maguire  brought  to  the 
service  of  the  Authority  a  long  experience  in  the  field  of  journal¬ 
ism  and  publicity.  Under  his  direction,  and  as  a  result  of  his 
assiduous  and  energetic  devotion  to  his  duties,  the  ousiness  and 
activities  of  the  Authority  have  boon  well  publicized,  and  to  him 
the  Authority  is  indeDted  for  well  diffused  information  regarding 
wide-spread  good  will  for  the  Authority  throughout  the  Commonwealth 
of  Pennsylvania."  -  James  P.  Rossiter,  chief  counsel. 


Since  the  General  State  Authority  was  a  new  agency  in  the  building  construc¬ 
tion  activities  of  Pennsylvania  it  was  necessary  to  publicize  it  in  the  field  of 
competitive  bidding  to  insure  the  widest  interest  among  the  substantial  building 
contractors  in  the  East#  In  addition  to  this,  the  Authority  was  besieged  daily 
with  inquiries  regarding  all  phases  of  the  work  contemplated,  the  types  of  units, 
the  approximate  time  plans  and  specifications  would  be  ready  for  distribution, 
and  numerous  other  requests  for  information  incident  to  large  scale  public  works. 

To  provide  the  public  with  this  information,  as  well  as  to  procure  ample 
competitive  bidding,  we  set  up  a  Public  Relations  Department  and  for  this  service 
we  have  received  the  highest  praise  from  individuals  and  corporations  alike. 

The  worth  of  this  service  to  the  Authority  and  to  the  public  has  been  incal- 
cuaole.  Of  676  firms  in  the  building  trades  having  business  relations  with  the 
General  State  Authority,  466  depended  wholly  and  exclusively  on  our  information 
department  for  data  regarding  the  Authority's  building  program  in  preparing  their 
estimates  for  Sealed  proposals,  resulting  in  the  distribution  by  the  Authority  of 
25,000  contract  document  sets. 
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Tho  paid  advertisements ,  as  wall  as  other  information  inserted  in  newspapers 
and  trade  journals,  also  have  their  origin  in  the  offices  of  the  General  State 
Authority. 

* 

Beginning  with  its  first  projects,  although  not  required  to  do  so,  the 
Authority  aimed  to  conform  to  the  ’’Administrative  Code’’,  Act  of  April  9,  1929, 
P.L.  177  as  amended,  effective  September  1,  1935,  which  provides: 


”  .  .  .  the  Department  of  Property  and  Supplies  shall  invite  -pro¬ 
posals,  by  advertisement  inserted  at  least  three  times  in  not  less 
than  six  or  more  than  twelve  newspapers  of  large  general  circulation 
in  different  parts  of  the  Commonwealth,  The  first  and  last  publica¬ 
tion  of  any  such  advertisement  shall  be  at  least  ten  days  apart,  and 
the  department  shall  not  advertise  hereunder  in  more  than  three  news¬ 
papers  in  the  same  county." 


A  state-wide  cross  section  of  the  costs  of  advertising  the  first  General 
State  Authority  projects  gives  the  following; 


In  Scranton  . 

In  Harrisburg  . 

In  Wilkes-Barre  .  . 

In  Pittsburgh . 

In  Philadelphia  . 

In  The  Construction  Digest 


$  21,69  for  one  insertion 

24,25  ’’  ’’  " 

25.47  ”  ’’  " 

48.61  ’’  ’’ 

56.93  ’’  ’’  ’’ 

33.00  ”  ’’  ’’ 


State-wide  Average  Cost .  30.00  *’ 


Upon  investigation  and  research  the  executive  director  learned  that  in  many 
cases  the  Authority  did  not  receive  a  bid  from  many  counties  and  contiguous  terri¬ 
tories  in  which  it  had  used  newspaper  advertising  to  invite  bids.  This  was  only 
natural  since  much  of  our  construction  had  to  be  undertaken  by  technically  or¬ 
ganized  firms,  and  these  interests  did  not  observe  advertisements  appearing  in 
localized  newspapers. 

When  it  was  proved  that  the  Authority’s  own  Public  Relations  Department  ex¬ 
erted  greater  pulling  power  for  sealed  proposals  than  general  newspaper  media  a 
curtailment  of  this  expenditure  was  ordered. 

Under  the  previsions  of  the  State  Code,  quoted  in  a  foregoing  paragraph,  a 
minimum  of  18  insertions  (6  newspapers,  3  times  each)  would  have  been  purchased 
for  each  of  the  148  invitations  for  bids  to  date;  or  a  maximum  of  36  insertions 

t 

(12  newspapers,  3  times  each)  for  each  time  proposals  were  solicited.  Under  the 
minimum  provided  in  the  Code  the  Authority  would  have  utilized  2664  insertions 
for  the  148  times  bids  were  invited;  under  the  maximum  of  the  Code  5,328  inser¬ 
tions  would  have  been  required.  Actually  the  Authority  ordered  only  1823  inser¬ 
tions  in  newspapers  and  trade  journals  for  all  projects. 


fc 
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Since  it  was  proved  that  newspaper  advertising  did  not  produce  the  same  results 
as  personal  contacts  by  the  Authority's  staff  in  obtaining  a  diversity  of  bidders, 
the  wisdom  of  saving  more  than  one  hundred  thousand  dollars  from  the  maximum  and 
a  corresponding  amount  for  the  minimum  of  the  State  Code  requirements  is  patent. 

As  an  indication  of  how  ample  competitive  bidding  on  the  various  General 
State  Authority  projects  was  obtained,  a  sample  letter  is  reproduced: 

SPRAGUE  &  HENWOOD,  INC. 

Contractors  for 
Diamond  Core  Drilling 

Scranton,  Penna, 


December  21,  1938 


Colonel  A.  S.  Janoway 
Executive  Director 
The  General  State  Authority 
Harrisburg,  Penna. 

Dear  Sir: 

We  wish  to  thank  you  for  your  letter  of  December  20  enclosing 
copy  of  advertisement  which  is  being  published  in  the  local 
papers  covering  t^st  borings  in  connection  with  two  new  dormi¬ 
tories,  cafeteria  and  infirmary  buildings. 

Wo  have  forwarded  a  deposit  for  the  specifications  today  to 
the  Executive  Director  of  the  General  State  Authority. 

Again  thanking  you  for  your  interest  in  writing  us,  we  are 

Very  truly  yours, 

SPRAGUE  &  HENWOOD,  INC. 

Vftn.  J.  Schank 
Treasurer 


Among  676  contractors,  materialmen,  bonding  companies,  and  others  concerned 
with  one  or  more  of  the  Authority’s  projects,  only  201  learned  of  proposed  con¬ 
struction  through  newspapers  or  trade  journals.  While  every  firm  requested  and 
used  the  General  State  Authority  informational  service,  475  interested  films  have 
stated  in  writing  that  they  received  information  from  no  other  sources. 

More  than  150  letters  have  been  received  from  firms  commending  the  Authority 
for  the  thoroughness  and  dispatch  with  which  information  has  been  relayed  to  them. 
Th^se  include  contracting  firms,  materialmen,  sub-contractors,  and  bonding  com¬ 
panies.  One  was  received  from  the  Bethlehem  Steel  Company. 
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A  few  typical  excerpts  from  these  letters  follow: 

BOND  IN, G  COMPANIES 

Thomas  B.  Smith  Company,  Philadelphia  -  -  "The  completeness 
of  the  information  contained  in  your  bulletins  has  proven 
very  helpful  in  the  underwriting  of  our  risks." 

Fidelity  and  Deposit  Company  of  Maryland,  Philadelphia  -  - 
"We  lean  on  this  service  almost  exclusively  in  following 
the  various  proposals." 

John  J.  Manley,  Philadelphia  -  -  "I  personally  think  you  are 
doing  a  swell  job  and  by  all  means  want  the  continuance  of 
your  service." 


BUILDING  FIRMS 


Wertz  Engineering  Company,  Reading  -  -  "We  wish  to  advise 
that'  we  have  used  the  service  offered  by  you  extensively 
and  find  it  v  ;ry  helpful." 

Mussolman  and  Swartz,  Lancaster  -  -  "Service  is  excellent." 

Otis  Elevator  Company,  Pittsburgh  -  -  "Your  bulletins  are 
excellent . " 


MATERIALS  FIRMS 

Wilkes-Barre  Clay  Products  Company,  Inc.,  Wilkes-Barre  -  - 
"This  office  covers  a  wide  expansion  of  territory  in  the 
State  of  Pennsylvania  and  New  York  and  we  have  had  plenty 
of  experience  with  the  various  kinds  of  advertisements  and 
services,  none  of  which  have  come  anywhere  near  equalling 
the  value  of  the  information  of  the  service  that  we  receive 
from  your  department  ...  I  certainly  appreciate 
the  seivice  the  Authority  has  rendered  and  the  comments 
from  kindred  companies  that  I  contact  hove  been  complimentary." 

The  Trane  Company,  Wilkos-Barre  Office  -  -  "Until  requesting 
that  we  be  placed  on  your  mailing  lists,  our  only  source  of 
information  on  State  jobs  was  the  Dodge  Report  Service  to 
which  we  subscribe.  We  have  found  them  to  be  much  inadequate 
for  our  needs,  and  arc  anxious  to  have  an  accurate  source  of 
information  as  to  bidders,  and  information  on  State  Authority 
projects  such  as  due  dates,  successful  bidders  to  whom  con¬ 
tracts  are  awarded,  etc.,  .  .  .  Therefore,  we  are  much  in 
favor  of  the  continuance  of  your  service." 

The  Chapman  Slate  Company,  Bethlehem  -  -  "We  enclose  herewith 
questionnaire  dated  January  24,  1938.  We  earnestly  request  that 
the  bulletin  information  service  be  continued  as  it  is  a  great 
service  to  material  firms  .  .  .  Your  department  is  doing  a 
swell  job." 

Bethlehem  Steel  Company,  Philadelphia  -  -  "We  are  returning 
herewith  slip  .  .  .  and  would  st°te  that  this  service  has  prov¬ 
en  extremely  valuable  to  our  company  and  we  hope  that  you  will 
continue  to  mail  us  what  information  you  may  have  from  time  to 
t ime . " 
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Contracting  firms  and  individuals  located  in  seventeen  (17)  states  and  the 
District  of  Columbia  submitted  bids  for  Authority  contracts.  Tho  widely  dis¬ 
persed  interest  in  this  construction  program  is  indicated  by  the  fact  that  the 
following  national  sub-divisions  were  represented:-  Virginia,  '.jest  Virginia, 
Maryland,  Delaware,  New  Jersey,  North  Carolina,  Tennessee,  Ohio,  Indiana,  Wiscon¬ 
sin,  Minnesota,  Illinois,  Michigan,  Connecticut,  Massachusetts,  Now  York,  Pennsyl 
vania,  and  the  District  of  Columbia. 

Many  Chamber  of  Commerce  Boards  have  requested  special  articles  for  their 
information,  which  were  supplied.  Newspapers  throughout  the  state,  as  well  as 
the  presfc  wire  correspondents  on  Capitol  Hill  have  made  daily  use  of  our  in¬ 
formational  service,  seeking  photographs  and  cuts  of  structures  and  individuals 
as  well  as  making  the  daily  run-of-mine  inquiries. 

SERVICE  TO  THE  PUBLIC 


Throughout  the  progress  of  this  program  letters  of  commendation  have  been 
received  from  corporations  and  individuals  praising  both  the  objectives  of  the 
Authority  and  the  many  aspects  of  its  administration.  Following  are  some  of 
these  communications: 

"This  is  to  express  my  personal  satisfaction  at  seeing  the 
General  State  Authority  included  in  its  building  program  for 
Penn  State  the  construction  of  a  long-deferred  and  badly 
needed  forestry  building.  I  am  sure  that  every  alumnus  will 
look  on  this  as  a  fino  step  forward  and  ono  on  which  the 
Stata  Authority  should  be  congratulated." 

-  I.  G.  Haig,  Forest  Service,  Washington,  D.C. 

"The  Pennsylvania  State  Dental  Society  is  happy  to  learn  of 
the  proposed  building  pro  gran  for  Pennsylvania  State  College. 

We  are  also  happy  to  l_arn  that  the  distribution  of  the  funds 
for  th^se  projects  is  in  the  hands  of  so  capable  and  conscien- 
tions  a  gentleman  as  yourself  who  has  the  best  interests  of  our 
people  and  their  physical  well-being  at  heart." 

-  Fred.  D.  Miller,  President,  Pennsylvania 

Dental  Societies,  Altoona,  Pennsylvania 

"We  have  been  reading  of  late  where  the  State  College  building 
program  and  especially  due  consideration  given  the  poultry  in¬ 
dustry  of  our  State  by  a  worth  while  administration  building. 

I  want  to  assure  you  that  the  poult rymen  of  the  State  sure 
appreciate  this  favorable  action." 

-  J.  W.  Parks,  Barred  Rock  Faim,  Altoona,  Pa. 

"I  am  anxious  to  let  you  know  how  deeply  your  efforts  in  guiding 
us  aright  in  securing  the  new  penal  institution  (Maximum  Secur¬ 
ity  Prison)  for  Lebanon  county  arc  appreciated. 

"Wo  thank  you  for  the  courteous  treatment  you  accorded  us  on  one 
of  your  busiest  days,  as  well  as  for  the  assurance  you  gave  us 
approving  the  site.  We  believe  th- t  your  attitude  in  this  matter 
played  no  small  part  in  influencing  the  selection." 

-  D.  J.  Leopold,  The  First  National  Bank, 

Lebanon,  Pa. 
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"This  is  tc  express  cur  appreciation  cf  the  courtesy  extend¬ 
ed  to  us  on  the  occasion  cf  cur  visit  tc  you  on  Friday,  Feb¬ 
ruary  11,  1938,  also,  cur  appreciation  cf  the  efficiency  cf 
ycur  organization.  It  is  cur  first  experience  cn  State  work 
wherein  the  formalities  at  hand  were  handled  with  the  proper 
expediency. " 

-  J.  M.  Benzinger,  Inc,,  Jamestown,  N.  Y. 

"As  a  member  cf  the  Beard  cf  Trustees  cf  Penn  State  I  visited 
the  various  buildings  now  under  construction  under  the  State 
Authority. 

"I  want  you  tc  knew  that  in  my  opinion  the  work  is  being  done 
in  a  nr st  efficient  and  careful  manner.  Our  thanks  and  our 
congratulations  are  due  you." 

-  E.  W.  Nick,  Erie,  Pa. 

"Recent  press  releases  have  informed  me  that  the  General  State 
Authority  plans  the  construction  cf  a  new  forestry  building 
on  the  campus  cf  the  Pennsylvania  State  College.  May  I,  there¬ 
fore,  as  one  of  the  earlier  graduates  cf  this  school,  and  a 
present  resident  cf  Pennsylvania,  express  my  sincere  apprecia¬ 
tion  cf  ycur  approval  in  this  respect. 

"The  present  building,  as  you  doubtless  are  aware,  is  a  small, 
ramshackle,  frame  structure,  constituting  the  outstanding  eye¬ 
sore  cn  the  otherwise  beautiful  campus.  Its  replacement  is  a 
matter  of  concern,  therefore,  net  only  tc  these  interested  in 
forestry, but  to  all  ethers  who  are  acquainted  with  the  appear¬ 
ance  of  the  campus  and  the  very  urgent  need'  for  better  housing 
the  several  hundred  students  now  enrolled  in  the  forestry  course." 

-  E.  W.  Lcveridge,  Asst.  Chief,  Forest  Service 

Washington,  D.  C. 

"Having  just  returned  from  the  final  inspection  cf  the  Waynes¬ 
boro  Armory  made  in  the  presence  cf  representatives  from  the 
various  dej  artments  interested,  all  cf  whom  expressed  great 
satisfaction  with  the  finished  product,  I  would  like  tc  take 
this  opportunity  cn  behalf  of  my  partner  and  myself,  to  express 
tc  you  cur  sincere  thanks  for  the  coop  ration  and  assistance 
given  by  you  and  the  stuff  cf  the  General  State  Authority." 

-  /tbraham  Levy,  Architect,  Philadelphia,  Pa# 

"This  will  acknowledge  your  letter  cf  August  22,  in  which 
you  suggest  that  any  constructive  criticism  that  might  be  for 
the  improvement  and  betterment  of  ycur  organization  be  sub¬ 
mitted  to  you. 

"The  privilege  you  have  granted  me  in  replying  tc  your  request 
is  deeply  appreciated,  *vfter  thirty  years  cf  ccntinous  employ¬ 
ment  in  the  construction  business  -  fifteen  years  cf  which  wore 
spent  as  a  construction  superintendent  and  fifteen  years  as  an 
architects  representative,  I  feel  that  I  am  qualified  to  make 
the  following  statement: 

"In  my  opinion  you  have  created  in  a  short  space  cf  time  one  cf 
the  greatest  building  construction  programs  that  we  have  in  this 
country. 

"The  head  cf  each  department  is  outstanding  and  my  relations  with 
the  various  departments  with  which  I  come  in  contact  have  been 
extremely  helpful  and  pleasant;  the  net  result  is  that  I  am  proud 
of  my  small  part  in  ycur  wonderful  organization,  and  I  have  no 
suggestions  tc  make  that  could  possibly  improve  it." 

-  John  M.  Moffett,  Resident  Inspector 

Finance  Building,  Harrisburg,  Pa. 
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FARRELL,  SMITH  8c  BLALEL 
309  Fourth  Avenue 
Pittsburgh,  Pa. 


January  22 ,  1938 


My  dear  Colonel: 

> 

A  Low  days  ago  we  turned  ever  to  you  the  completed  plans  and 
specifications  of  the  Clarion  State  Teachers  College  project. 
I  feel  this  work  would  be  incomplete  without  an  expression 
of  appreciation  of  the  cooperation  and  courtesy  of  your 
organization* 

We  have  found  there  men  of  very  high  type,  men  of  ability, 
men  of  character.  It  has  been  a  great  privilege  to  work  with 
them.  It  is  such  contacts  which  spur  inspiration  and  bring 
forth  the  best  that  is  in  men. 

When  I  lock  back  -  less  than  one  year  has  elapsed  since  the 
formation  of  the  "Authority"  yet  a  gigantic  building  program 
is  now  under  way;  a  program  greater  than  any  in  the  history 
cf  the  State.  Only  very  great  ability  could  have  accomplish¬ 
ed  this. 

Someone  has  built  a  groat  organization. 

Someone  has  done  a  very  good  job. 

Someone  is  deserving  cf  the  highest  praise  cf  our  citizenry. 
And  to  this  may  I  add,  for  myself  and  my  associates, 

cur  deep  respect. 


Very  truly  yours, 

FARRELL,  SMITH  &  BIADEL, 
and 

TILLMAN  SCHEEREN ,  JR. 

Paul  T.  Farrell,  Cc-Ordinatcr 
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EDWARD  B.  LEE,  ARCHITECT 
Chamber  cf  Ccmmerce  Building 
Pittsburgh,  Pennsylvania 


January  31,  1938 


My  dear  Colonel: 

I  want  tc  send  a  wcrd  cf  appreciat ion  and  thanks  tc  ycu 
and  ycur  men  in  the  Plan  Room  Division  where  we  have  been 
occupied  for  the  last  little  while,  seeinf  that  The  Western 
Pennsylvania  Tuberculosis  Sanatorium  at  Butler  and  the  plans 
and  specifications  cf  it  conform  to  the  regulations  and  were 
made  ready  for  bids. 

We  feel  in  this  matter  that  cur  plans  have  been  improved 
and  brought  up  to  a  higher  standard  than  we  have  ever  had  in 
private  Architectural  work.  The  cooperation  and  consideration 
we  have  received  from  ycu  in  a  tough  job  like  this  has  wen 
cur  admiration,  and  we  would  like  to  express  a  little  grati¬ 
tude  for  it.  I  would  like  you  also  tc  convey  to  Mr.  Faber, 
whose  initials  I  do  net  have  or  I  would  write  him  separately, 
cur  thanks  for  his  careful  workmanlike  and  able  criticism  of 
cur  Electrical  Drawings.  Our  Electrical  Engineer,  Mr.  Walter, 
joins  in  this  also.  Also  I  w. ulu  like  to  convey  tc  Mr.  M.  A. 
Gibson  anc’  the  man  who  looked  after  the  Heating,  whose  name 
I  dc  net  know,  cur  thanks  and  gratitude. 

I  feel  that  we  have  a  good  set  of  plans  -md  that  ycu 
contributed  ycur  full  share  tc  making  them  sc.  The  only 
thing  that  I  want  now  is  tc  get  these  plans  cut  for  bids 
with  net  less  than  21  days  behind  them  tc  bid,  and  if  I 
had  my  way,  it  would  be  28  days. 

Thanking  ycu  again  for  your  many  courtesies  and  con¬ 
sideration  and  expecting  tc  see  ycu  again  scon,  I  remain 


Ycurs  truly, 


Edward  B.  Lee 
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"In  behalf  cf  the  Agri cultural  Committee  of  the  House  of 
Representatives  -and  the  Pennsylvania  Guernsey  Breeders  Assoc¬ 
iation  both  cf  which  I  represent  as  Chairman  cf  Special  Com¬ 
mittees,  I  most  sincerely  thank  you  for  the  efforts  you  have 
exerted  toward  the  approval  cf  the  farm  shew  expansion  project." 

-  John  A.  Smith,  House  cf  Representatives 

Dickinson,  Pa. 

"The  announcement  released  to  the  press  by  ycur  office  relative 
to  the  new  buildings  to  be  erected  on  the  campus  of  The  Pennsyl¬ 
vania  State  College  was  received  with  a  great  deal  cf  satisfac¬ 
tion  and  pleasure  by  the  citizens  cf  this  Commonwealth.  As  a 
citizen  cf  Pennsylvania,  also  as  an  alumnus  of  the  college  and 
more  particularly  as  a  member  cf  the  Beard  cf  Trustees  cf  that 
institution,  I  wish  to  express  to  y^u  and  ycur  associates  my 
personal  appreciation  and  thanks  for  all  that  you  are  doing  for 
the  college,  which  means  for  the  betterment  of  the  entire  State 
in  its  program  for  higher  education  of  its  citizens." 

-  Geo.  H.  Deike,  Pres. ,  Mines  Safety 

Appliances  Co,  Pittsburgh,  Pa. 

"The  pcultryiuon  of  Pennsyl vania  wish  to  express  their  thanks 
and  appreciation  to  you  for  ycur  fine  cooperation  in  securing 
much  needed  buildings  for  cur  Pennsylvania  State  College." 

-  Mark  N.  Witmer,  President  cf  Penn  State 
Poultry  Association,  Dalmatia,  R.  D. ,  Pa. 

"Mr.  Okie  advises  that  sketches  ^r  plans  desired  by  you  will  be 
ready  in  a  day  cr  two.  This  is  the  action  you  seek  and  I  hope 
the  "go"  si  (Vial  can  be  thrown  on  this  project.  Ycur  cooperation 
is  fine  -  thanks." 

-  Major  Frank  W.  Melvin,  Chairman, 

Pennsylvania  Historical  Society 

"Thank  you  for  the  thoroughness  with  which  yru  have  checked 
over  cur  specifications  and  drawings;  also  for  the  helpful 
suggestions  you  have  given  us." 

-  Eugene  a.  Stepper,  architect,  Philadelphia 
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NOTICE  TO  EMPLOYES 

The  following  instructions  were  given  to  each  person  entering  the  employ  of 
tha  Authority: 


MEMORANDUM 

ipo ;  All  Employes  of  The  General  State  Authority 

From:  Colonel  A.  S.  Janeway,  Executive  Director 

The  General  State  Authority 


An  order  has  been  issued  by  the  Executive  Director  of  the 
Authority  that  no  employe  of  the  Authority  shall  accord  any  spe¬ 
cial  advantage  whatsoever  to  any  individual  firm  or  corporation 
doing  business  with  or  seeking  to  do  business  with  the  Authority 
or  to  any  of  their  products  or  materials.  The  Authority,  being 
a  public  corporation,  must  maintain  the  highest  standards  of  ac¬ 
tion  and  have  regard  for  the  principle  that  every  citizen  of  the 
State  stands  equal  before  the  law. 


No  employe  of  the  Authority  shall  request  any  person,  firm 
or  corporation,  awarded  a  contract  by  the  Authority,  to  place  bonds 
with  or  purchase  materials  from  any  particular  firm  or  corporation. 
All  contractors  must  remain  free  to  utilize  the  products  or  materia  s 
of  any  person  or  company,  provided  only,  that  these  products  an 
materials  qualify  under  strict  interpretation  of  the  specifications. 

If  any  employe  be  solicited  to  act  contrary  to  these  orders  and 
favor  particular  bond  agents,  manufacturers,  materialsmen,  products 
or  materials,  such  employes  will  immediately  report  the  circumstances 
to  the  executive  director  who  will  give  specific  instructions  cover¬ 
ing  the  matter. 


In  order  to  obtain  the  widest  selection  of  the  most  competent  and  best 
qualified  inspectors  a  circular  letter  was  sent  to  county  chairmen  in  sympathy 
with  the  Administration’s  program,  requesting  them  to  contact  building  construc¬ 
tion  specialists  and  have  them  make  applications  to  the  Authority  giving  their 
experience,  character  of  their  duties,  compensation  and  names  of  employers. 

These  applications  were  sought  regardless  of  political  affiliations,  the 
executive  director’s  only  personal  interest  being  to  secure  men  of  integrity  and 
proper  qualifications. 

Following  is  a  copy  of  the  circular  letter  soliciting  applications  for  ap¬ 


pointment  as  inspectors: 


' 


i. 


■ 
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MEMORANDUM  TO  COUNTY  CHAIRMEN : 

We  are  beginning  to  set  up  our  field  force  of  inspectors,  resi¬ 
dent  engineers,  and  assistant  engineers.  We  would  like  to  let  you 
know  the  character  and  kind  of  men  we  want  for  these  positions  and 
the  necessity  for  picking  the  highest  type  available. 

This  $  65,000,000  building  program  of  the  General  State-  Authority, 
as  you  know,  is  being  built  in  cooperation  with  the  Federal  Government 
under  PWA.  In  order  that  the  money  may  be  spent  within  the  time  set  up 
by  federal  law,  it  is  necessary  that  these  jobs  bo  expedited  to  the 
fullest  extent  as  PWA  sets  a  date  upon  which  they  figure  the  job  must 
bo  completed  and  if  the  job  is  not  completed  by  that  date,  the  Federal 
Government  will  not  pay  any  grant  or  any  work  after  the  date  they  set 
for  completion. 

It  is,  therefore,  necessary  that  these  engineers  and  inspectors, 
not  only  must  know  construction  and  material  to  the  fullest  extent, 
but,  they  must  also  be  able  to  assist  the  contractor  in  expediting  his 
job,  seeing  that  it  is  laid  out  correctly  and  that  the  various  materials 
are  ordered  far  enough  ahead  in  advance  so  there  will  be  no  delay  on  the 
job. 

Due  to  the  depression  of  the  building  industry,  it  is  possible  for 
the  General  State  Authority  to  hire  men  who  have  had  vast  building  ex¬ 
perience,  and,  who,  in  normal  times  it  would  be  impossible  to  get.  We 
havo  secured,  properly  sponsored,  the  services  of  engineers  and  build¬ 
ing  superintendents  who  have  constructed  buildings  running  all  the  way 
up  to  $  10,000,000  and  splendid  men  are  available  who  have  had  very  good 
exp^riencu  on  smaller  size  buildings. 

We  are  anxious  to  get  the  best  men  available  and  are  writing  to  you 
requesting  that,  if  you  have  any  men  that  you  know  are  well  qualified, 
in  your  district,  we  would  appreciate  if  you  would  send  us  their  applica¬ 
tions  stating  on  it 


WHOM  THEY  HAVE  WORKED  FCR 
CHARACTER  OF  THEIR  WC-RK 
SIZE  OF  JOB 

COMPENSATION  THEY  RECEIVED 


Very  truly  yours, 

A.  S.  Janeway 
Executive  Director 


The  foregoing  letter  was  circulated  because  various  county  chairmen  had  been 
sending  all  kinds  of  men  to  us  to  be  employed  as  inspectors.  Very  many  of  these 
applicants  were  not  at  all  suitable  because  they  had  never  been  anything  but  small 

contractors  on  limited  building  operations. 

The  purpose  of  the  letter  was  to  acquaint  these  county  chairmen  with  the 
caliber  and  qualifications  of  the  men  that  we  desired  to  employ,  and  to  spare 
unqualified  applicants  the  expense  of  coming  to  Harrisburg  for  interviews. 

In  a  largo  number  of  cases  splendidly  equipped  men,  with  outstanding  records 
and  backgrounds  came  to  us  and  in  such  cases  we  asked  them  to  endeavor  to  get  some 


kind  of  sponsorship* 


. 
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NOTICE  TC  ARCHITECTS  AND  ENGINEERS 

When  an  architect  or  engineer  was  selected,  and  assigned  to  one  or  more  Author¬ 
ity  projects  another  bulletin  was  supplied  to  them  stressing  the  imperative  char¬ 
acter  of  the  instructions  that  all  materials  and  specifications  had  to  be  drawn  so 
as  to  insure  wide  open  competition.  Following  is  a  copy  of  these  instructions  to 

architects: 

MEMORANDUM: 

ipo;  All  Architects  and  Engineers  selected  by  the  Authority 

From:  A.  S.  Janeway,  Executive  Director,  The  General  State  Authority 

Subject:  Open  Competition  on  Authority  Projects 


Attached  hereto  is  a  copy  of  a  memorandum  being  delivered  to  all 
officers  and  employes  of  the  Authority. 

The  Board  of  the  General  State  Authority  has  adopted  and  declared 
a  policy  of  rigid  adherence  to  the  principle  of  open  competition  in  the 
award  of  all  contracts.  No  favoritism  is  to  be  countenanced  by  any  of 
the  Authority's  officers,  employes,  or  contract  architects  and  engineers. 

All  specifications  arc  to  be  set  up  so  as  not  to  extend  special  advan¬ 

tage  to  any  particular  manufacturer  or  mater ialsman  or  to  any  particular 

product  or  material. 

No  contract  will  be  made  by  the  Authority  with  any  architect  or 
engineer  who  has  paid  or  promised  to  pay  any  money  or  other  valuable 
thing  to  any  person  in  consideration  of  any  such  contract,  and  the 
architect  and  engineer  will  have  to  certify  to  this  in  his  contract. 


ADVICE  TO  BIDDERS 

At  all  bid  openings,  in  the  presence  of  the  various  groups  present  and  before 
the  sealed  proposals  were  opened,  a  member  of  the  Authority  publicly  read  the 
following  announcement : 

"Before  the  bids  are  opened  I  would  like  to  make  a  statement  to 
all  assembled  here;  more  especially  to  those  contractors  who  have  not, 
up  to  this  time,  been  awarded  a  General  State  Authority  contract. 

"I  have  been  reliably  informed  that  in  many  instances,  as  soon  as 
a  bidder  appears  in  line  for  an  award,  that  he  is  subjected  more  or 
less  to  solicitations  by  individuals,  or  representatives  of  companies 
selling  equipment ,  materials,  bonds,  etc.,  wno  claim  either  by  direct 
statement  or  innuendo,  that  he  (or  his  firm)  has  sufficient  "influence" 
with  the  General  State  Authority  to  make  it  unwise,  or  even  hazardous 
for  the  contractor  to  consider  placing  his  business  elsewhere. 

"Let  me  make  this  point  absolutely  clear:-  If  you,  Mr.  Contractor, . 
expose  yourself  needlessly  to  this  insidious  and  unethical  form  of  solici¬ 
tation,  it  is  your  fault,  not  mine. 

"It  is  impossible  for  me  to  control  another  man's  words;  hut  I  can 
and  will  continue  to  do  my  utmost  to  protect  the  reputation  for  fairness, 
impartiality  and  above  all  the  integrity  of  the  General  State  Authority 

of  Pennsylvania." 
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INSTRUCTIONS  TO  CONTRACTORS 

At  the  time  successful  bidders  were  signing  the  contract  documents  they  were 
supplied  with  another  bulletin,  signed  by  the  executive  director,  giving  them 
carte  blanche  freedom  in  their  choice  of  either  bonding  companies  or  building 
materials,  so  long  as  the  former  were  licensed  to  do  business  in  Pennsylvania, 
and  so  long  as  the  latter  conformed  to  the  specifications.  A  copy  of  these  in¬ 
structions  to  contractors  follows: 

TO  ALL  CONTP-ACTORS : 

Thu  General  State  Authority,  having  entered  into  contractual  re¬ 
lations  with  you,  deems  the  following  announcement  of  its  policy  to  be 
in  order. 

It  is  the  purpose  of  the  Board  of  the  Authority,  to  conduct  a 
business  of  the  Authority  on  an  irreproachable  basis.  The  Authority 
will  expect  a  complete  structure  strictly  in  accordance  ’with  a  reason¬ 
able  interpretation  of  plans  and  specifications  and  the  contract  docu¬ 
ments  —  no  more  and  no  less. 

The  Authority  assures  you  that  it  v/ill  exert  its  best  efforts  to 
cooperate  with  you  by  prompt  approval  of  samples  and  materials,  and 
by  expediting  all  payments. 

You  are  entirely  free  to  avail  yourself  of  the  services  of  any 
substantial  bond  or  insurance  company  authorized  to  do  business  within 
the  State  of  Pennsylvania. 

The  Authority  has  no  preference  for  any  material  or  product,  pro¬ 
vided  there  is  a  strict  conformance  with  the  specifications,  etc.,  in 
the  contract  entered  into  between  you  and  the  Authority. 

We  shall  appreciate  your  cooperation  in  carrying  out  the  policies 

thus  outlined. 


V^ry  truly  yours, 

A.  S.  Janeway 
Executive  Director 


. 
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FIRST  PROJECT  OFFER  RECEIVED 

The  Authority  received  its  first  grant  offer  August  5,  1937  from  PWA  on  the 
Laurelton  State  Village  project;  the  Board  accepted  it  August  10;  and  the  first 
PWA  check  on  account  of  the  grant  for  this  project,  amounting  to  $  61,350,  was  re¬ 
ceived  September  13.  The  first  contracts  were  awarded  September  15,  and  actual 
construction  of  the  initial  Authority  project  was  launched  September  23,  1937 
when  Governor  Earle  excavated  the  first  shovelful  of  earth  at  the  Laurelton  State 

Village. 

These  first  contracts  for  Laurelton,  and  also  others  awarded  September  22, 
1937  for  the  Shippensburg  Teachers  College  project,  provided  for  only  pait  of  the 


entire  project. 

The  first  award  of  contracts  that  provided  for  an  entire  project  was  made 
September  22,  1937  for  the  Lancaster  Armory.  This  project  was  also  the  i irst  com¬ 
pleted,  being  leased  to  the  Commonwealth  Pune  1,  1938  at  a  semi-annual  rental  of 

$  2,000. 

To  date,  the  following  projects  have  boon  completed  and  rented  to  the 


Commonwealth: 


DOCKET  NO. 


PROTECT 


1832-D  Lancaster  Armory 

1804-D  Harrisburg  Armory,  Adm.  Building 

1817-D  Shamokin  State  Hospital 

1822-D  Williamsport  Armory 

1830-D  Huntingdon  Aimory 

185 2-D  Lew is burg  Armory 

pgijj-D  Coaldale  State  Hospital 

187 2-D  Old  economy 

184&-D  Fhoenixville  Armory 

Nanticoke  State  Hospital 
183&-D  Ligonior  Armory 

182 ^D  Tunkhannock  Armory 

182 1~D  Waynesboro  Armory 

1839"D  Connellsville  State  Hospital 

1807*^  Harrisburg  Armory,  F.  A. 

184CrD  Hamburg  Armory 

2_qj_4~D  Locust  Mt .  State  Hospital 

1876-D  Indiantown  Gap 

1859-D  Gettysburg  Armory 

1831"D  Philadelphia  Armory 

1853-D  Lowistown  Armory 

185 1-D  Sunbuiy  Armory 

1810- D  Clearfield  Armory 

1849-D  Canons burg  Armory 

184 1-D  Altoona  Armory 

1865-D  Ashland  State  Hospital 

1850*D  Coraopolis  Armory 


COMMENCING 

DATE 


SEMI  ANNUAL 
RENT 


6/1/38 

6/30/38 

7/1/38 

7/8/38 

7/12/38 

7/14/38 

7/15/38 

7/20/38 

7/20/38 

7/22/38 

8/8/38 

8/13/38 

8/22/38 

8/24/38 

8/26/38 

8/31/38 

9/8/38 

9/14/38 

9/21/38 

9/21/38 

9/25/38 

9/28/38 

10/1/38 

10/8/38 

10/18/38 

11/17/38 

12/10/38 


$  2,000 

3.250 

1.250 
1,300 
1,350 
2,650 
1,350 
1,000 
1,300 

1.850 
2,000 
2,650 
2,600 
2,200 
2,600 
2,000 
2,600 

2.850 
1,500 
3  i  600 
2,650 
2,650 
2 , 650 
2,650 
2,650 
2,250 
3,200 
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COMPLETED  CONTRACTS 

Within  twenty-two  months  after  organization,  the  State  Authority  pioneered  the 


field  of  preliminaries-  architects,  applications,  offers,  acceptances,  deeds,  plans, 


etc,  -  advertised  for,  and  tabulated  bids;  awarded,  and  signed  contract  documents; 
and  completed  construction  on  twenty-seven  projects  which  are  already  producing  an 
income  to  the  Authority  of  more  than  $  121,000  a  year*  Including  those  projects 
already  leased  to  the  Commonwealth,  the  -authority  has  completed  the  following 


contracts  to  date; 

DOCKET 


SUBSTANTIALLY  CERTIFICATE  OF  COMPLETION 

COMPLETED  AND  ACCEPTANCE  ISSUED 


1843-D 
1832 -D 
1862-D 

1836- D 
1817-D 

1837 - D 

1830- D 
1872-D 
1822-D 

1813- D 
1815-D 
1852-D 
1835-D 
1874-D 

1874- D 
1604-D 

1828- D 
1807-D 

1829- D 

1839 - D 

1859- D 

1875- D 

1814- D 
1805-D 

1831- D 
1866-D 

1840- D 

1848- D 
1851 -D 
1861-D 
1853-D 
1865-D 

1849- D 
1879-D 

1860- D 
1803-D 
182 1-D 
1610-D 
1818-D 
1841-D 
1876-D 
1363-D 
135 0-D 
1378-D 
1644-D 

182 3- D 
1916-D 

182 4- D 
1806-D 
1858-D 
1802-D 


Part  I 

Part  I 
Part  I 

Part  I 


Part  I/A 
Part  i/B 

Part  I 


Blossburg  State  Hospital 
Lancaster  Armory 
Maximum  Security  Prison 
Pa.  Soldiers'  Orphan  Sch-Scotland 
Shamokin  State  Hospital 
Pa.  Oral  School  for  Deaf-Scranton 
Huntingdon  Armory 
Old  Economy  -  Ambridge 
Williamsport  Armory 
Coaldale  State  Hospital 
Nanticokc  State  Hospital 
Lev;  is  burg  Armory 
Ligonier  Armory 
Pennsylvania  State  College 


Harrisburg  Armory  -  Adm.  Bldg. 
Slippery  Rock  S.  T.  °olloge 
Harrisburg  Armory  -  F.  A. 
Tunkhannock  Armory 
Connellsville  State  Hospital 
Gettysburg  Armory 
Part  I  Danville  State  Hospital 

Locust  Mt.  State  Hospital 
Part  I  Norristown  State  Hospital 

Philadelphia  Armory  -  F.  A. 
Part  I  Kutztown  S.  -1.  College 
Hamburg  Armory 
Phoenixville  Armory 
Sun bury  Armory 

Part  I  Mt.  Alto  Sanatorium 
Lewi st own  Armory 
Ashland  State  Hospital 
Canons burg  Armory 
Part  I  Warren  State  Hospital 
Part  I  Butler  T/B  Sanatorium 
pts  I/II  Shippensburg  S.  T.  College 
Waynesboro  Armory 
Clearfield  Armory 

Part  I  Wernersville  State  Hospital 
Altoona  Armory 
Indiantown  Gap  ( Mi lit  ary ) 
Thaddsus  Stevens  Ind.  School 
Coracpolis  Armory 


8/8/38 

9/27/38 


8/25/33 

8/26/38 


9/19/38 

9/19/38 


10/4/38 

10/6/38 

10/7/38 


10/31/38 


11/22/38 

11/29/38 


Part  I  Ind •  S 


,chool  for  Boys -White  Hill  12/9/38 
College  12/10/38 

12/12/38 
12/14/38 
12/15/38 
12/16/38 
12/21/38 
12/28/38 


California  S. 

Farm  Show  Arena 
Pa.  Ind.  School -Huntingdon 
Part  I  Polk  State  School 

Industrial  Home-Muncy 
Phila,  Armory-Special  Troops 
Torrance  State  Hospital 


5/6/38 

5/14/38 

5/20/38 

5/24/38 

7/1/38 

7/7/38 

7/12/38 

7/20/38 

7/20/38 

7/27/38 

7/29/38 

8/5/38 

8/13/38 

8/18/38 


8/29/38 

8/31/38 

9/7/38 

9/9/38 

9/13/38 


S/21/38 

9/22/38 

9/22/38 

9/27/38 

9/28/38 


10/19/38 

10/27/38 

10/31/38 

11/3/38 

11/3/38 

11/7/38 

11/11/38 
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HO W  STATS  AUTHORITY  PROJECTS  ARE  CLASSIFIED 


A  classification  of  the  eighty  (80)  General  State  Authority  projects,  with 


their  estimated  costs,  follows: 


9 

10 

4 

4 

22 

9 

14 

3 

2 

1 


80 


Mental  Hospitals  •  . 

Medical  and  Surgical  Hospitals  «  .  • 

Institutions  for  Feeble  Minded 

and  Epileptics  •  .  .  . 

Department  of  Health  Sanatoria 

and  Crippled  Children's  Hospital  .  • 

Armories  and  Indiantown  Gap 

Improvements . 

Penal  and  Correctional  Institutions.  • 
State  Teachers  Colleges.  .  .  .  .  . 

Schools  for  Deaf  6c  Vocational  Training. 

Historical  Restorations . . 

The  Pennsylvania  State  College  . 

Finance  Building  .  • 

Farm  Show  Building  Arena  . 

......  TOTAL  •••••* 


$  13,897,000 
2,234,000 

5,620,000 

8,540,000 

2,050,000 

10,049,000 

9,359,000 

1,326,000 

256,000 

4,700,000 

5,719,000 

1,250,000 

$  65,000,000 


USING  DEPARTMENTS 


Following  is  a  list  of  projects  classified 
awarded  as  of  December  31,  1938: 

DOCKET  _ _ PROJECT _ 


by  using  departments  with  contracts 


AMOUNT 

CONTRACTS  AWARDED 
AS  OF  DEC.  31,  1938 


WELFARE  DEPARTMENT 


1812-D 

1875-D 

1801- D 
1838-D 
1811-D 
1805-D 
1842-D 

1824- D 
1809 -D 

1802- D 
1879-D 
1818-D 

1825- D 


(Mental  Institutions) 

Allentown  State  Hospital 
Danville  State  Hospital 
Farview  State  Hospital  (Waymart) 

Harrisburg  State  Hospital 
Laurelton  State  Village 
Norristown  State  Hospital 
Pennhurst  State  School 
Polk  State  School 

State  Colony  for  Epileptics  (Selinsgrove) 
Torrance  State  Hospital 
Warren  State  Hospital 
Wernersville  State  Hospital 

Western  State  Fsychiatric  Hospital  (Pittsburgh) 


(Medical  Institutions) 

1865-D  Ashland  State  Hospital 

1843-D  Blossburg  State  Hospital 

1813- D  Coaldale  State  Hospital 

1839-D  Connellsville  State  Hospital 

1834-D  Hazleton  State  Hospital 

1814- D  Locust  Mt.  State  Hospital  (Shenandoah) 

1815- D  Nanticoke  State  Hospital 

1870-D  Philipsburg  State  Hospital 

1827-D  Scranton  State  Hospital 

1817-D  Shamokin  State  Hospital 


$  1,110,271 

962,277 
916,260 
1,067,727 
1,047,589 
1,869,225 
1,199,134 
771,446 
1,696,384 
1,692,741 
1,355,391 
498,221 
1,919,570 


$  16,106,236 


$  56,286 

119,052 
38,414 
57,605 
342,920 
77,527 
52,040 
110,923 
857,161 
29,857.91 


$  1,741,785.91 


t 
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AMOUNT 

COOTRACTS  AWARDED 

DOCKET _ PROJECT _ AS  OF  DEC.  31,  1958 

WELFARE  DEPARTMENT 


(Correctional  and  Penal  Institutions) 

1878-D  Industrial  School  for  Boys  (White  Hill) 

1816-D  Pennsylvania  Industrial  School  (Huntingdon) 
1826-D  Pennsylvania  Training  School  (Morganza) 

1806-D  State  Industrial  Home  for  Women  (Muncy) 

1877-D  Eastern  State  Penitentiary  (Graterford) 

1868-D  Eastern  State  Fenitentiary  (Philadelphia) 

1862-D  Maximum  Security  Prison  (Mt  Gretna) 

1845- D  Western  State  Penitentiary  (Pittsburgh) 

1846- D  Western  State  Penitentiary  (Rockview) 


WELFARE  DEPARTMENT  TOTAL  - 


$  3,386,312 

291,757 
201,761 
302,960 
361,273 
153,584 
2,428,866 
494,502 
192,096 

$  7,813,111 


$  25,661,132.91 


DEPARTMENT  OF  MILITARY  AFFAIRS 

1847- D  Allentown  Armory  (Anti-Aircraft  Units) 

1841-D  Altoona  Armory  (Troop  "C" ,  104th  Cavalry) 

1849- D  Canonsburg  Armory  (Co.  ”HM ,  103rd  Medical) 

1810-D  Clearfield  Armory  (Troop  "A",  104th  Cavalry) 

1850- D  Coraopolis  Armory  (HQ,  Battery,  53rd  F.A.  and 

Service  Co. ,  103rd  Medical) 
1859-D  Gettysburg  Armory  (Co.  "E" ,  103rd  QM  Regiment) 
1840-D  Hamburg  Armory  (  Co.  "D" ,  103ra  QM  Regiment) 
1804-D  Harrisburg  Military  Post  (Administration  Bldg.) 
1807 -D  Harrisburg  Armory  (Battery  "A”,  107th  F.A.) 

1830- D  Huntingdon  Armory  (Co.  "A”,  103rd  QM  Regiment) 

1876-D  Indiantown  Gap  (Sewage  Disposal  System) 

1832-D  Lancaster  Armory  (HQ,  Co.  "G”,  and  Band  Section, 

103rd  Medical;  and  Batteries 
"E"  and  "F",  213th  Coast  Art.) 

1852- D  Lewis burg  Armory  (Troop  "G” ,  103rd  Cavalry) 

1853- D  Luwistown  Armory  (MG  Troop,  104th  Cavalry) 

1835-D  Ligonier  Armory  (Co.  "F",  103rd  Medical) 

1831- D  Philadelphia  Armory  (108th  F.A.) 

1858-D  Philadelphia  Armory  (Special  Troops) 

1848- D  Phoenixville  Armory  (Battery  "C",  107th  F.A.) 

1851- D  Sunbury  Armory  (Troop  nE",  103rd  Cavalry) 

1829-D  Tunkhannock  Armory  (Battery  "B",  109th  F.A.) 

1821- D  Waynesboro  Armory  (Troop  "F",  104th  Cavalry) 

1822- D  ’Williamsport  Armory  (Battery  "D" ,  107th  F.A.) 


$  101,348 

84,070 
80,423 
72,814 
93,752 

48,013.75 

56,139 

101,844 

73,636 

37,994 

71,545 

59,123 


77,343.80 

79,863 

49,969 

111,851 

156,816 

33,188 

69,719.92 

70,170 

83,070 

41,310 


$  1,659,002.47 
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DOCKET 


1869-D 

1844-D 

1864-D 

1819- D 

1855- D 

185 6- D 

1820- D 

1866- D 

1857- D 

1867- D 
1833-D 
1803-D 
1828-D 
1873-D 


18 3 6- D 

183 7- D 
1863-D 


1871- D 

1872- D 


1808-D 

1854-D 

1861-D 

1860-D 


1823-D 

1800-D 

1874-D 


amount 

CONTRACTS  AWARDED 

PROJECT_ AS  OF  DEC.  31,  1938 


DEPARTMENT  OF  PUBLIC  INSTRUCTION 

Bloomsburg  State  Teachers  College 
California  State  Teachers  College 
Cheyney  Training  School  for  Teachers 
Clarion  State  Teachers  College 
East  Stroudsburg  State  Teachers  College 
Edinboro  State  Teachers  College 
Indiana  State  Teachers  College 
Kutztown  State  Teachers  College 
Lock  Haven  State  Teachers  College 
Mansfield  State  Teachers  College 
Millersville  State  Teachers  College 
Shippensburg  State  Teachers  College 
Slippery  Rock  State  Teachers  College 
West  Chester  State  Teachers  College 


Pennsylvania  Soldiers'  Orphan  School  (Scotland) 
Pennsylvania  Oral  School  for  the  Deaf  (Scranton) 
Thaddeus  Stevens  Industrial  School  (Lancaster) 


Penn's  Manor  -  Pennsbury 
Old  Economy  -  Ambridgo 


TOTAL 


$  478,382 

484,995 
401,552 
302,979 
508,295 
640,524 
628,862 
521,757 
539,581.50 
484,641 
472,160 
570,848 
995,097.88 
654,788 


633 , 645 
337,884 
99,805 


175,973 

32,164 


$  8,963,933.38 


DEPARTMENT  OF  HEALTH 


Hospital  for  Crippled  Children  (Elizabethtown)  $ 

Hamburg  Sanatorium 
Mont  Alto  Sanatorium 

Butler  Sanatorium  (includes  #  20,130.29 ,on  2nd  program) 


456,511 

486,099 

3,881,555 

2,277,640.29 


TOTAL  -  -  -  $  7,101,805.29 


MISCELLANEOUS 


Farm  Show  Building  Arena  (Harrisburg) 
Finance  Building  (Harrisburg) 
Pennsylvania  State  College 


$  1,087,577 

4,708,324.44 
3,640,266.70 

$  9,436,168.14 


GRAND  TOTAL  AS  OF  DECEMBER  31,  1938 


$  52,822,042.19 


< 


» 


devot ion  to  public  service 
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No  report  upon  the  affairs  of  the  Authority  would  be  complete  without  refer¬ 
ence  to  the  work  of  the  Honorable  George  H.  Earle  and  his  fellow  members  of  the 
Governing  Board.  By  law,  these  members  have  served  as  such  without  compensation 
while  performing  their  duties  as  members  of  the  Board.  They  have  also,  during 
the  same  period,  carried  the  heavy  burdens  and  responsibilities  of  their  respec¬ 
tive  highly  important  public  offices.  At  least  once  weekly  the  Board  has  met  in 
protracted  meetings  to  consider  and  to  act  upon  the  vast,  complicated  business  of 
the  Authority.  In  addition  the  members  have  had  to  take  time  to  study  the  prob¬ 
lems  involved  in  order  to  be  prepared  for  later  collective  consideration  and 
action.  Theirs  has  been  an  onerous  and  exacting  task.  They  have  executed  it  with 
understanding,  with  diligence  and  with  scrupulous  care.  They  have  exemplified  the 
high  standards  and  principles  that  should  be  characteristic  of  those  who  bear  a 
fiduciary  relationship  to  a  great  public  corporation  such  as  the  Authority.  They 
have  exercised  vigilance  in  seeing  that  the  Authority  has  dealt  fairly,  equitably, 
and  lawfully  with  its  own  officers  and  employes,  with  those  under  contract,  and 
with  the  public  of  the  Commonwealth  of  Pennsylvania 


MEMBERS  OF  THE  AUTHORITY  BOARD 

Honorable  George  H,  Earle 

Governor  of  the  Commonwealth  -  -  —  -  - 


President 


Honorable  Warren  R.  Roberts 
Auditor  General 


Vice-President 


Honorable  Thomas  A.  Logue 

Secretary  of  Internal  Affairs  -  -  -  - 

Honorable  Arthur  W.  Howe,  Jr*  (Appointed  Member) 
Secretary  of  Public  Assistance  -  -  -  - 

Honorable  F.  Clair  Ross 

State  Treasurer  _  -  _  -  - 

*  Honorable  Harvey  Huffman 

President  Pro  Tempore  of  the  State  Senate 

Honorable  Austin  E.  McCollough  (Appointed  Member) 


Secretary 

Asst,  Secretary 

Treasurer 


Hcncrable  Arthur  Cole grove 

Secretary  of  Department  of  Property  and  Supplies 


Honorable  Rcy  E.  Furman 

Speaker  of  the  House  of  Representatives 


Honorable  Herbert  S.  Cohen  (Appointed  Member) 
Member  of  the  House  of  Representatives 


*  Died  November  30,  1938.  Succeeded  by  Honorable  John  S.  Rice 


V 
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The  executive  director  desires  to  express  his  thanks  and  appreciation  to 
the  officials  of  the  Commonwealth  in  charge  of  the  using  departments  of  the 
State  for  their  unfailing  courtesies  and  cooperation  with  the  Authority,  and 
also  to  the  entire  personnel  of  the  Authority,  which  under  the  supervision  of 
the  Authority  staff  are  to  be  credited  with  having  performed  a  difficult  job 
cheerfully,  faithfully,  and  efficiently. 


GENERAL  STATE  AUTHORITY  STAFF 


Colonel  A.  S.  Jane way,  Executive  Director 
Jam^e  E.  Kelly,  Assistant  Executive  Director 

*  *  * 

James  F.  Rossiter,  Chief  Counsel 

Lloyd  C.  Adley,  Chief  Engineer 

Philip  J.  Hickey,  Chief  of  Inspection  Bureau 

Thompson  R.  Kyle,  Comptroller 

Will  F.  Maguire,  Director  of  Public  Relations  Department 


... 


..  . 

•  ; 


... 

. 

' 


47 


CONTRACTS  AWARDED  AS  OF  DECEMBER  31,  1958 


LAURELTON  STATE  VILLAGE  -  Part  I  -  Pa*  1811-D  -  Sept.  15,  1937 


GENERAL  •  • 

H  &  V  .  . 

PLUMBING  »  • 

ELECTRICAL.  « 


,  .  Berwick  Lumber  &  Supply  Co. ,  Berwick,  Pa*  $ 

.  ,  B.  0.  Daubert ,  Hartleton,  Pa,  »  •  • 

•  ,  B.  0.  Daubert,  Hartleton,  Pa.  ...  * 

.  .  A.  Rockafeller  Co.,  Mt.  Carmel  Pa  .  .  . 


PART  II  -  Feb,  9,  23.  and  March  2,  1938 


♦GENERAL  .  . 

♦♦H  &  V  .  . 

♦♦plumbing  .  . 

♦♦electrical.  . 

♦♦BOILER  HOUSE  . 

♦♦sewage  disposal 


.  Albert  Boyer,  Northumberland,  Pa  • 
.  B.  0.  Daubert,  Hartleton,  Pa.  . 

.  B.  0.  Daubert,  Hartleton,  Pa. 

.  A.  Rockafeller  Co.,  Mt.  Carmel,  Pa. 
.  Coxe  Stoker  Engr.  Co.,  Hazleton,  Pa 
•  Aldwyn  Corporation,  Bryn  Mawr,  Pa  , 


$ 

$ 


Awarded  -  *Feb.  9  -  **Feb.  23  -  ♦**Mar.  2,  .1938  $> 


Total  -  $  1 


SHIPPERS BURG  S.  T.  COLLEGE  -  Part  I  -  Pa.  1803-D  -  Sept.  20,  1937 


GENERAL  .  .  . 

H  &  V  •  •  * 

PLUMBING  .  .  . 

ELECTRICAL.  .  . 


,  Wm,  S,  Miller  Co.,  Pittsburgh,  Pa  . 
.  Wm.  M.  Clark  &  Co. ,  New  Castle,  Pa. 
.  Wm.  M.  Clark  &  Co. ,  New  Castle,  Pa. 
.  C.  M.  Davis  &  Sons,  Harrisburg,  Pa. 


I 


Part  II  -  Jan.  10,  1938 


$ 


GENERAL 
H  &  V 

PLUMBING  . 
ELECTRICAL, 


.  Ritter  Brothers,  Harrisburg,  Pa. 

.  Wm.  M.  Clark  &  Co.,  New  Castle,  Pa. 
.  Wm.  M.  Clark  &  Co.,  New  Castle,  Pa. 
.  C.  M.  Davis  &  Sons,  Harrisburg,  Pa. 


$ 


I 


Total  -  & 


LANCASTER  ARMORY  -  Pa.  1832-D  -  Sept.  22,  1937 


GENERAL 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


.  .  .  John  K,  Ruff  Co.,  Baltimore,  Md.  .  . 

.  •  «  Everts  &  Overdeer,  Lancaster,  Pa  .  • 

,  .  .  Musselman  &  Schwartz,  Lancaster,  Pa  . 

.  .  .  Keystone  Engr.  Co.,  Reading,  Pa.  .  • 


t 


FAHVIEW  STATE  HOSPITAL  -  Part  I  -  Pa.  180 1-D  -  Oct.  13,  1937 


GENERAL  •  * 

H  &  V  .  . 

PLUMBING  .  . 

ELECTRICAL.  . 


,  Herman  Mailander,  Wilkes-Barre,  Pa.  .  • 
,  Daniel  J.  Keating,  Phila, ,  Pa  .  *  •  * 

.  H.  N.  Gardner,  Scranton,  Pa . 

•  Conestoga  Electric  Co.,  Lancaster,  Pa.  • 


Part  II  -  Jan.  5,  1938 


GENERAL  ... 
H  &  V  .  .  . 

PLUMBING  .  .  . 

^LiCTRIuAL.  .  . 


.  Irwin  &  Leighton,  Phila. ,  Pa.  •  •  k  • 

.  H.  N.  Gardner,  Scranton,  Pa  . 

•  E.  A,  Campagna,  Scranton,  Pa.  .  •  •  * 

•  Reading  Electric  Co. ,  Reading,  Pa  .  .  * 


i 


$ 


* 


$ 


% 


333,000 

15,468 

27,288 

11,900 


387,656 


411,599 

58,788 

40,468 

55,000 

73,120 

20,958 

659,933 


,047,589 


215,900 

36,100 

21,350 

18,980 

292,330 


201,043 

37,655 

15,800 

24,020 

278,518 


570,848 


46,484 

5,356 

3,993 

3,290 

59,123 


304,000 
32 , 100 
19,373 
16,670 

372,143 


417,000 

68,525 

34,700 

23,892 

544,117 


Total 


916,260 
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SELINSGROVE  STATE  COLONY  FOR  EPILEPTICS  -  Pa.  1809 -D  -  Oct  13,  1937 


GENERAL  »  *  .  ,  John  McShain,  Phila.  ,  Pa*  *****  $  930,185 

H  &  V  .  .  .  .  W.  N.  Sauer  8c  Co.,  Pittsburgh,  Pa,  .  .  412,049 

PLUMBING  ....  Corbit’s,  Reading,  Pa.  *,...«  221,700 

♦ELECTRICAL.  *  .  .  Howard  P.  Foley  Co*,  Phila.,  Pa  .  .  .  132,450 


♦Awarded  Dec,  22,  1937  I  1,696,384 


HARRISBURG  MILITARY  POST  -  Pa.  1804-D  -  Nov.  4,  1937 


GENERAL  . 
H  Sc  V 

PLUMBING  . 
ELECTRICAL. 


.  •  Ritter  Bros. ,  Harrisburg,  Pa  ...  . 

,  .  R.  E.  Wolfe,  Harrisburg,  Pa,  . 

.  .  Herre  Bros.,  Harrisburg,  Pa . 

.  .  Dauphin  Elect.  Supply  Co.,  Harrisburg, Pa 


$  81,502 

6,850 
9,014 
4,478 

$  101,844 


NORRISTOWN  STATE  HOSPITAL  -  Pa.  1805-D  -  Part  I  -  Nov,  4,  1937 


GENERAL  *  * 

H  &  V  .  . 

PLUMBING  .  . 

♦electrical.  . 


.  McCloskey  8c  Co.,  Phila.,  Pa,  *  .  . 

.  John  C.  Kohler,  Phila.,  Pa  ....  . 

•  C.  C.  Kottcamp  8c  Son,  York,  Pa,  .  .  • 

.  Leon  Widawski,  Phila.,  Pa  ....  . 

♦Awarded  Dec.  2,  1937 


Part  II  -  Feb.  2,  1938 


GENERAL  .  .  . 

H  &  V  ... 
PLUMBING  .  .  . 

ELECTRICAL.  .  . 

MECHANICAL.  .  . 

P0».ER  EQUIP  .  . 

PLUMBING  BLDG  #26 


•  McCloskey  8c  Co.,  Phila.,  Pa.  .  . 

.  John  C.  Kohler  Co.,  Phila.,  Pa. 

.  Huffman-Wolfe  Co.,  Phila.,  Pa  .  . 

.  Keystone  Engr.  Corp.,  Phila,,  Pa  . 

»  Riggs-Distler  8c  Co.  ,  Phila.,  Pa  • 

•  Ross  Electric  Const,  Co.,  Phila.,  Pa 

•  Huff man -Wolfe  Co.,  Phila.,  Pa  .  » 


$  486,500 

60,380 
44,989 
17,993 

$  609,862 


$  632,200 

69,564 
49 , 000 
29,850 
307,870 
150,000 
20,879 

$  1,259,363 


Total  -  $  1,869,225 


TORRANCE  STATE  HOSPITAL  -  Pa.  1802-D  -  Nov.  4,  1937 


GENERAL  ... 
HIV  ... 

PLUMBING  .  .  . 

ELECTRICAL.  .  . 

BOILER  HOUSE  EQUIP 
♦POWER  EQUIP.  FOR*. 
POWER  PLANT 


.  Matthew  Cummings  Co.,  Boston,  Mass  .  • 

.  Geo.  H.  Soffel  Co.,  Pittsburgh,  Pa  . 

.  Daniel  J.  Keating,  Phila. ,  Pa  .  .  , 

•  Franklin  Elec,  Const.  Co.,  Pittsburgh, pa 

•  Daniel  J.  Keating,  Phila.,  Pa  ... 

.  Dravo  Corporation,  Pittsburgh,  Pa.  . 

♦Awarded  Feb.  2,  1938 


FINANCE  BUILDING  -  Pa.  1800-D  -  Part  I  -  Nov.  10,  1937 


GENERAL  • 

•  • 

• 

McCloskey  8c  Co.  ,  Phila. ,  Pa. 

•  • 

• 

H  &  V 

•  • 

• 

Riggs-Distler  8c  Co. ,  Phila* , 

Pa  . 

• 

PLUMBING  . 

t  f 

• 

Riggs-Distler  8c  Co. ,  Phila. , 

Pa  . 

• 

ELECTRICAL. 

•  • 

t 

W.  V.  Pangborne  &  Co. ,  Phila 

.  ,  Pa. 

• 

AIR  CONDITIONING. 

• 

Riggs-Distler  Sc  Co.,  Phila., 

Pa  . 

• 

ELEVATOR  . 

t  9 

• 

Otis  Elevator  Co. ,  New  York, 

N.  Y. 

• 

VAULT 

•  • 

• 

York  Safe  8c  Lock  Co.  ,  York, 

Pa. 

• 

$  1,192,567 
99,145 
145,024 
81,128 
122,777 
52,100 


$  1,692,741 


$  3,112,000 
130,333 
116,611 
272,500 
214,774 
207,919 
625,978 

$  4,678,115 


Part  II  -  August  10,  1938 

CORK  E1SULATI0N  .  ,  Riggs-Distler  8c  Co. ,  Phila. ,  Pa 

(Air  Conditioning  System) 


.  ,  |  30,209.44 

Total  -  §  4,708,324.44 
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CCALDALE  STATE 

HOSPITAL  -  Pa.  1813-D  -  Nov.  17,  1937 

GENERAL  • 

• 

• 

.  Nanticoke  Const.  Co.,  Nanticoke,  Pa, 

• 

ft 

$ 

30,842 

H  &  V 

• 

• 

.  John  L.  Turner  Sc  Co.,  Nanticoke,  Pa. 

• 

• 

1,375 

PLUMBING  , 

• 

• 

•  John  L.  Turner  Sc  Co,,  Nanticoke,  Pa. 

• 

• 

2,740 

ELECTRICAL. 

• 

• 

.  J.  Woodring  Sc  Co.,  Hazleton,  Pa  .  • 

• 

• 

3,457 

$ 

38,414 

HAMBURG  STATE  SANATORIUM  -  Pa.  1854-D  -  Nov.  17,  1937 

GENERAL 

• 

• 

•  Kamo-Sralth  Co.,  Trenton,  N.-J.  .  , 

• 

ft 

$ 

359,000 

H  &  V 

• 

• 

.  Hayden  Evans,  Edwardsville,  Pa,  •  • 

ft 

• 

40,000 

PLUMBING  . 

• 

• 

.  Bugger-0 'Hara  Co.,  Phi la, ,  Pa  .  .  • 

• 

ft 

* 

49,499 

ELECTRICAL. 

• 

• 

.  A.  Rockafeller  Co.,  Mt.  Carmel,  Pa  . 

• 

• 

37,600 

1 

486,099 

PA.  STATE 

ORAL  SCHOOL  FOR  DEAF  -  SCRANTON  -  Part  I  - 

Pa.  183 7 -D  -  Nov.  17,1937 

GENERAL  . 

t 

• 

•  Sordoni  Const.  Co.,  Forty  Fort,  Pa  , 

• 

ft 

$ 

48,680 

H  &  V 

• 

• 

.  E.  A.  Campagna,  Scranton,  Pa  .  .  . 

• 

ft 

1,723 

PLUMBING  . 

• 

• 

•  E.  A.  Campagna,  Scranton,  Pa  .  .  . 

• 

ft 

5,442 

ELECTRICAL. 

• 

• 

.  C.  L.  Armbruster  Estate,  Scranton,  Pa 

• 

ft 

2,261 

58 , 106 

Part  II  -  Jan.  26,  1938 

GENERAL 

• 

• 

•  Tabone  Sc  Barbera,  Pittston,  Pa  .  . 

• 

• 

$ 

226,500 

H  &  V 

• 

• 

.  H.  N.  Gardner,  Scranton,  Pa  .  .  . 

• 

ft 

21,735 

PLUMBING  . 

• 

ft 

.  E.  A.  Campagna,  Scranton,  Pa  ,  .  . 

• 

ft 

17,670 

ELECTRICAL. 

• 

• 

.  Wm.  B.  McBride,  Scranton,  Pa  ,  .  . 

• 

♦ 

13,873 

$ 

279,778 

Total  - 

$ 

337,884 

PHILADELPHIA  ARi.'.CRY  (108th  F.A.  )  -  Pa.  1831-D 

Nov.  17,  1937 

GENERAL  • 

• 

• 

•  F.  W.  Mark,  Phila.,  Pa . 

• 

ft 

$ 

92,420 

H  &  V 

• 

• 

*  Edward  F.  Roberts,  Phila.,  Pa.  • 

• 

ft 

7,570 

PLUMBING  . 

• 

• 

.  Louis  J.  Sonnier  Sc  Son,  Phila.  ,  Pa  • 

• 

ft 

4,879 

ELECTRICAL. 

• 

• 

.  Morris  Newmark  Sc  Bro. ,  Phila.,  Pa 

• 

ft 

6,982 

$ 

111,851 

LEW  IS  BURG 

AH.iORY  -  Part  I  -  Pa.  1852-D  -  Nov.  17,  1937 

GENERAL  . 

• 

• 

•  Albert  Boyer,  Northumberland,  Pa.  • 

• 

ft 

$ 

64,586 

H  &  V 

• 

• 

•  B.  0.  Daubert,  Hartleton,  Pa  .  .  . 

• 

ft 

2,898 

PLUMBING  . 

• 

• 

.  John  F,  Moleski,  Kulpmont ,  Pa.  • 

• 

t 

5,719 

ELECTRICAL. 

• 

• 

.  J.  Woodring  Sc  Co.,  Hazleton,  Pa  . 

• 

ft 

2,546 

0 

75,749 

Part  II  -  August  27,  1938 

BUILT-IN  EQJJIP 

• 

.  Berger  Mfg.  Co.,  Canton,  Ohio.  »  • 

ft 

ft 

$ 

1,594.80 

Total  - 

& 

77,343.80 

CLEARFIELD 

ARMORY  -  Pa.  1810-D  -  Nov.  17,  1937 

GENERAL 

• 

* 

•  Carstensen,  Inc.,  Johnstown,  Pa  .  • 

ft 

ft 

$ 

60,614 

H  Sc  V 

• 

• 

•  John  Terrill,  Lock  Haven,  Pa.  .  • 

• 

ft 

5,249 

PLUMBING  . 

• 

• 

.  John  Terrill,  Lock  Haven,  Pa,  •  . 

• 

ft 

3,276 

ELECTRICAL. 

• 

• 

•  Electric  Supply  Co.,  Clearfield,  Pa. 

ft 

ft 

3,675 

72,814 
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WILLIAMSPORT  ARMORY  -  Pa.  1822-D  -  Nov.  17,  1937 


GENERAL 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


.  .  E.  R.  Bastress  Co.,  Mt.  Carmel,  Pa.  .  *  $  36,130 

.  •  Ertel  Plumb.  &  Htg.  Co.,  Williamsport ,  Pa  2,845 


.  •  Lycoming  Edison  Elec.  Co.,  Williamsport  , pa.  2 , 335 


SKAMOKIN  STATE  HOSPITAL  -  Pa.  1817-B  -  Nov.  24,  1937 


GENERAL  « 
H  &  V 

fPLUMBING  . 
ELECTRICAL. 


•  •  Emory  L.  Miller  &  Son,  Shamokin,  Pa  .  • 

•  •  John  F.  Moleski,  Kulpmont,  pa  ...  . 

.  .  John  L.  Turner,  Nanticoke,  Pa  ...  . 

.  .  Keystone  Engr.  Corp. ,  Reading,  Pa  .  .  . 


* Awarded  Dec.  23,  1937 


STATE  INDUSTRIAL  HOME  FOR  WOMEN  -  MUNCY  -  Pa.  1806-D 

Nov.  24,  1937 


GENERAL  . 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


•  Jacob  Gehron  Co.,  Williamsport ,  Pa. 
.  E.  Keeler  Co.,  Williamsport,  Pa, 

.  Daniel  J.  Keating,  Phi la. ,  Pa  .  . 

.  J.  Woodring  &  Co.,  Hazleton,  Pa. 


HARRISBURG  ARMORY  (107th  F.A. )  -  Pa.  1807-D  -  Nov.  24,  1937 


GENERAL 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


.  •  J.  E.  Schreadley ,  Harrisburg,  Pa 

•  .  Herre  Bros. ,  Harrisburg,  Pa  . 

,  .  R.  E.  Wolfe,  Harrisburg,  Pa  , 

•  •  Herre  Bros.,  Harrisburg,  Pa  . 


LOCUST  MT.  STATE  HOSPITAL  -  Pa.  1814-D  -  Nov.  24,  1937 


GENERAL  . 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


Oplinger  Const. -Co. , -Nanticoke, . Pa*  •  . 

E.  Keeler  Co.,  Williamsport,  Pa.  .  .  . 

John  F.  Moleski,  Kulpmont,  Pa  ...  . 

A.  Rockafeller  Co.,  Mt.  Carmel,  Pa.  •  . 


HUNTINGDON  ARMORY  -  Pa.  1830-D  -  Nov.  24,  1937 


GENERAL  . 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


Ritter  Bros.,  Harrisburg,  Pa.  . 
Mulch  Bros.,  Hollidays burg,  Pa  .  . 

Wayne  Crouse,  Inc.,  Pittsburgh,  Pa. 
James  B.  Finn,  Ho 11 id ays burg,  Pa  . 


NANTICOKE  STATE  HOSPITAL  -  Pa.  1815-D  -  Dec.  2,  1937 


GENERAL  . 
H  Sc  V 

PLUMBING  . 
ELECTRICAL. 


.  Curtis-Pethick  Co.,  Wilkes-Barre,  Pa  .  • 

.  Leo.  F.  Steadle,  Kingston,  Pa  ...  . 

.  John  L.  Turner  &  Co.,  Nanticoke,  Pa  . 

.  H.  H.  Roth,  'Wilkes-Barre,  Pa . 


$  41,310 


ft  18,642.91 
1,095 
3,170 
6,950 


29,857.91 


ft  216,240 
32,965 
33,332 
20,425 


ft  302,960 


ft  56,686 

6,200 
7,250 
5,500 

ft  73,636 


ft  42 , 112 

26,860 
6,790 
1,765 

ft  77,527 


ft  34,886 

1,103 
875 
1,130 

ft  37,994 


ft  39,600 

3,200 
5,590 
5,650 

ft  52,040 


•  A 


*  * 

{■  f 


* 
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POLK  STATE SCHOOL  -  Pa.  1824-D  -  Part  I  -  Dec.  2,  1937 


GENERAL 
H  &  V 

PLUMBING  • 
ELECTRICAL. 


McCloskey  &  Go.,  Phi la. ,  Pa .  4 

W.  N.  Sauer  Co.,  Pittsburgh,  Pa  ...  . 

Geo.  H.  Soffel  Co.,  Pittsburgh,  Pa  . 

F.  H.  Nourse  Elec.  &  Plumb.  Co.,  Erie,  Pa  . 


Part  II  -  Feb.  2, 


1938 


GENERAL  BOILER  HOUSE 

ALTERATIONS.  .  .  Matthew  Leivo  Sc  Sons,  New  Castle,  Pa 

BOILER-POWER  PLANT  .  Wm.  M.  Clark  &  Co.,  New  Castle,  Pa 
BOILER  AUX.  &  PIP  •  A.  S.  Garvey,  Erie,  Pa  ...  . 
SEWAGE  DISPOSAL  PL  •  E.  H.  Dobson,  Pittsburgh,  Pa  . 
♦ENGINE  GENERATOR..  »  Dravo  Corporation,  Pittsburgh,  Pa. 
SWITCHBOARD  POWER  PLANT 

♦Awarded  Feb.  16,  1938 


REFRIGERATION 

CONSTRUCTION 


Part  III  -  Oct.  19,  1938 
Gloeckler  Mfg.  Co.,  Erie,  Pa  ... 


Total 


4. 


$ 

4 


PENNSYLVANIA  INDUSTRIAL  SCHOOL  -  HUNTINGDON  -  Pa.  1816-D 

Dec.  2,  1937 


GENERAL 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


.  McCloskey  &  Co.,  Phila. ,  Pa.  ,  , 

.  E.  Keeler  Co.,  Williamsport,  Pa 
.  Huffman-Wolfe  Co.,  Phila.,  Pa  . 

.  Keystone  Engr.  Corp. ,  Reading,  Pa. 


.  $ 


A 


WERNERSVILLE  STATE  HOSPITAL  -  Pa.  1818-D  -  Part  I  -  Dec.  2, 
GENERATOR  CONTRACT  .  Elliott  Co.,  Pittsburgh,  Pa . 


1937 


Part  II  -  Feb.  16,  1938 


GENERAL  • 
H  &  V 

♦PLUMBING  . 
ELECTRICAL. 


Irwin  Sc  Leighton,  Phila.  ,  Pa . 

Huffman-Wolfe  Co. ,  Phila, ,  Pa  . 

Wasner  &  Reddig,  Reading,  Pa  . 

Conestoga  Elect.  Co.,  Lancaster,  Pa  .  .  . 

♦Awarded  Mar.  2,  1938 

Total  - 


SUNBURY  ARMORY  -  Pa.  1851-D  -  Dec.  2,  1937 


GENERAL 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


.  .  Ritter  Bros. ,  Harrisburg,  Pa 

.  .  John  F.  Moleski ,  Kulpmont ,  Pa  . 

.  .  John  F.  Moleski,  Kulpmont,  Pa  ,  . 

.  .  Kent  Hafer  Elect.  Co.,  Sunbury,  Fa 


4 


LIGCNIER  AR.10RY  -  Pa.  1835-D  -  Dec.  8,  1937 


GENERAL 
H  &  V 

♦plumbing  . 

ELECTRICAL. 


.  Carstensen,  Inc. ,  Johnstown,  Pa  ... 

.  John  Hall,  Ligonier,  Pa  . 

.  Weldon  <3c  Kelly,  Inc.,  Pittsburgh,  Pa.  .  . 

.  McElroy  ec  Fenton,  Latrobe,  Fa  .... 


A 

4> 


355,000 
31,850 
28,992 
15 , 688 


431,530 


54,900 

127,700 

39,146 

45,400 

67,450 


334,596 


5,320 


771,446 


234,000 

15,887 

34,980 

6,890 


291,757 


35,201 


352,700 

39,980 

47,765 

22,575 


463,020 


498,221 


58,981 

2,380 

4,880 

3,478.92 

69,719.92 


39,706 

3,447 

4,370 

2,446 


49,969 


♦Awarded  Jan.  5,  1938 


. 
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STATE  HOSPITAL  FOR  CRIPPLED  CHILDREN  -  ELIZABETHTOWN 

Part  I  -  Pa.  1808-D  -  Dec,  8,  1937 


GENERAL 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


.  .  Noonan,  Inc,,  York,  Pa . 

.  .  Corbit’s,  Reading,  Pa  . 

».  ..Corbit's,  Reading,  Pa . .  » 

.  .  Howard  P.  Foley  Co.,  Phila.,  Pa* *  .  .  • 


ELEVATOR  CARS. 


Part  II  -  Sept.  7,  1938 
.  •  Warsaw  Elevator  Co. ,  Warsaw,  N,  Y  .  *  * 


$  314,848 

44 , 444 
71,234 
22,940 


ft  453,466  , 


3,045 


Total  -  C  456,511 


WARREN  STATE  HOSPITAL  -  Part  I  -  Pa.  1879-D  -  Dec.  8,  1937 


GENERAL  .  . 

t 

• 

Anundson  k  Peterson,  Sheffield,  Pa. 

0 

• 

A 

104,000 

H  &  V  .  . 

• 

• 

A.  S.  Garvey,  Erie,  Fa.  .  .  .  . 

10,216 

PLUMBING  .  . 

• 

• 

Lakes  Engr,  Co.,  Erie,  Pa.  .  .  • 

0 

• 

7,886 

ELECTRICAL.  . 

f 

• 

C.  Beckley,  Inc.,  Warren,  Pa. 

• 

• 

5,048 

V 

127,150 

Part  II  -  Feb.  23,  1938 

GENERAL  .  . 

• 

• 

Lundof f-3icknell  Co.,  Cleveland,  Ohio. 

• 

797,619 

H  &  V  .  . 

• 

• 

Geo.  H.  Soffel  Co.,  Pittsburgh,  Pa. 

• 

• 

85,195 

PLUMBING  .  . 

0 

• 

Win.  M.  Clark  k  Co.,  New  Castle,  Pa. 

• 

• 

75,100 

ELECTRICAL.  . 

• 

• 

F.  H.  Nourse  E.&  P.  Co.,  Erie,  Pa  . 

9 

♦ 

57,774 

PIPING  k  EQUIP 

• 

• 

Wm.  M.  Clark  &,  Co.,  New  Castle,  Pa. 

• 

• 

44,200 

♦STOKER  k  COMB. 

EQUIP 

Wm.  M.  Clark  k  Co.,  New  Castle,  Pa. 

• 

• 

61,800 

GENERATOR  k  EQUIP 

• 

Ross  Elect.  Const,  Co.,  Phila.,  Pa. 

• 

• 

39,720 

SEWAGE  DISPOSAL  . 

• 

Charles  W.  Tanner,  Pittsburgh,  Pa  . 

• 

• 

66,833 

♦Awarded  Mar.  2 ,  1938 

*4 

V 

1,228,241 

Total 

A 

1,355,391 

TUNKHANNOCK  ARMORY  -  Pa.  1829-D  -  Dec.  8,  1937 

GENERAL  .  . 

• 

• 

George  R.  Taylor,  Forty  Fort,  Pa  . 

• 

• 

* 

58,000 

H  &  V  .  . 

• 

• 

Leo.  F.  Steadle,  Kingston,  Pa  .  • 

• 

♦ 

3,380 

PLUMBING  .  . 

• 

• 

Leo.  F.  Steadle,  Kingston,  Pa 

0 

• 

5,590 

ELECTRICAL.  . 

• 

• 

H.  H.  Roth,  Wilkes-Barre,  Pa.  , 

• 

• 

3,200 

$ 

70,170 

WAYNESBORO 

ARMORY 

-  Pa.  1821-D  -  Dec.  8,  1937 

GENERAL  .  . 

• 

• 

A.  R.  Warner  k  Sons,  Waynesboro,  Pa 

• 

t 

t 

67,193 

H  &.  V  .  . 

• 

• 

B.  F.  Stoner,  Waynesboro ,  Pa,  .  • 

• 

• 

4,985 

PLUMBING  .  • 

• 

t 

Herre  Bros. ,  Harrisburg,  Pa  *  . 

9 

• 

7,242 

ELECTRICAL.  . 

• 

• 

A.  G.  Crunkleton  Elec.  Co.,  Pa  ,  . 

• 

• 

3,650 

$  83,070 


FENNHURST  STATE  SCHOOL  -  Part  I  -  Pa.  1842-D  -  Dec.  15,  1937 

BOILER  HOUSE  EQUIP  .  Wertz  Engr.  Co. ,  Reading,  Pa . 


$  58,875 


GENERAL 
H  &  V 

PLUMBING  . 
♦ELECTRICAL. 
POWER  PLANT 
ENGINES,  ETC 


Part  II  -  Fob.  9,  1938 

.  Irwin  &  Leighton,  Phila.,  Pa,  . 

*  Edward  F.  Roberts  Co. ,  Phila. ,  Pa 
.  Corbit's,  Reading,  Pa  ... 

.  Keystone  Engr.  Corp, ,  Phila. ,  Pa 
.  Wertz  Engr.  Co.,  Reading,  Pa.  , 

.  Elliott  Co.,  Jeannette,  Pa,  .  . 

♦Awarded  Feb.  16,  1938 


$  636,000 

64,340 
204,160 
39,900 
159,063 
36,796 

$  1,140,259 


Total  -  &  1,199,134 


-  53  - 

PENNSYLVANIA  SOLDIERS*  ORPHAN  SCHOOL  -  SCOTLAND 

Part  I  -  Pa.  1836-D-  Dec.  15,  1937 

DEEP  WELL  CONTRACT  Kohl  Bros.,  Harrisburg,  Pa.  •  .  .  .  • 

Part  II  -  Jan.  19,  1938 


GENERAL  ....  Ralph  Herzog,  Phila. ,  Pa  .  .  •  • 

H  &  V  .  .  .  •  E.  Keeler  Co,,  Williamsport,  Pa  ...  . 

PLUMBING  ,  .  .  .  Daniel  J.  Keating,  Phila. ,  Pa.  .  .  .  • 

ELECTRICAL.  .  .  .  A.  G.  Crunkleton  Elec.  Co.,  Greene ast le , Pa 

POWER  PLANT  &  EQUIP.  Wm.  M.  Clark  &  Co.,  New  Castle,  Pa  .  .  . 

REFRIG.  &  COLD  ...  .  Careva  Co.,  York,  Pa.  . . 

STORAGE 


Total  - 

CONNELLSVILLE  STATE  HOSPITAL  -  Pa.  1839-D  -  Dec.  22,  1937 


$ 

$ 


GENERAL  .  » 

• 

.  Carstensen,  Inc.,  Johnstown,  Pa  • 

• 

• 

• 

$ 

H  &  V  .  . 

• 

.  Cypher  &  Son,  Connellsville ,  Pa  . 

• 

• 

f 

PLUMBING  .  . 

• 

.  Cypher  &  Son,  Connellsville,  Pa  . 

• 

• 

• 

ELECTRICAL.  . 

• 

•  Brownsville  Const.  Co.,  Brownsville, 

Pa 

t 

LAUNDRY  EQUIP. 

• 

.  U.  S.  Hoffman  Mach.  Corp.,  New  York, 

N. 

Y. 

$ 

WESTERN  STATE  PENITENTIARY  -  Rockview  -  Pa.  1846-D 

-  Dec . 

22, 

1937 

GENERAL  •  . 

• 

.  John  H.  Hen szey, State  College,  Pa 

• 

• 

• 

X 

V 

H  &  V  .  . 

• 

.  Mulch  Bros. ,  Hollidays burg,  Pa  . 

• 

• 

• 

PLUMBING  .  . 

• 

.  Weldon  &  Kelly,  Inc.,  Pittsburgh, 

Pa 

• 

• 

ELECTRICAL.  . 

• 

.  Popky  Engr.  Co.,  Wilkes-Barre,  Pa 

• 

• 

• 

$ 

LEW I ST OWN  ARMORY  -  Pa.  1853-D  -  Dec.  22,  1937 

GENERAL  . 

• 

•  Ritter  Bros. ,  Harrisburg,  Pa  • 

• 

• 

• 

1 

H  &  V  .  . 

• 

.  John  Terrill,  Lock  Haven,  Pa  .  . 

• 

• 

• 

PLUMBING  .  . 

• 

.  John  Terrill,  Lock  Haven,  Pa  .  . 

• 

• 

• 

ELECTRICAL.  . 

• 

.  Lewistown  Elect.  Co.,  Lewistown, 

Pa. 

• 

• 

$ 

HARRISBURG 

STATE  HOSPITAL  -  Pa.  1838-D  -  Dec.  22,  1937 

GENERAL  •  • 

• 

.  John  McShain,  Inc.,  Phila.,  Pa  . 

• 

• 

• 

$ 

H  &  V  .  . 

• 

.  Riggs-Distler  &,  Co.,  Phila.,  Pa. 

• 

• 

• 

PLUMBING  .  . 

• 

♦electrical.  . 

• 

.  Benni  Elect.  Const.  Co.,  Harrisburg, 

Pa 

t 

♦Awarded  Jan.  19,  1938 

KUTZTOWN  STATE  TEACHERS  COLLEGE  -  Part  I  -  Pa.  1866-D 
- Dec.  22,  1937 


X 


PLANT  LABORATORY. 
CONTRACT 


GENERAL  . 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


.  Arthur  P.  Houser,  Emaus,  Pa  .  .  . 

Part  II  -  Mar.  17,  1938 

•  Delmar  Const.  Co.,  Phila.,  Pa  •  . 

•  Edwin  P.  Saegor  Co. ,  Allentown,  Pa. 
.  Edwin  P.  Saeger  Co. ,  Allentown,  Pa. 

•  Keystone  Engr.  Corp. ,  Reading,  Pa  . 


v 


$ 


V 


Total 


v 


2,120 


357,187 
36,416 
84,464 
39,975 
100,800 
12 , 683 


631,525 


633,645 


31,460 

5,997 

1,969 

2,879 

15,300 

57,605 


118,875 

29,121 

37,000 

7,100 

192,09  6 


61,516 

5,560 

8,191 

4,596 


79,863 


567,200 
273,127 
103,300 

124,100 
1,067,727 


5,560 


396,200 

44,710 

32,712 

42,575 


516,197 


521,757 
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GETTYSBURG  ARMORY  -  Pa.  1859-D  -  Dec.  23,  1937 


GENERAL 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


C.  S.  Williams,  Dillsburg,  Pa. 

Alfred  LeVan,  Gettysburg,  Pa  ...  . 

B.  0.  Poff  &  Son,  York,  Pa . 

A.  G.  Crunkleton  Elec.  Co. ,Greencastle ,Pa 


SLIPPERY  ROCK  S.  T.  COLLEGE  -  Pa.  1828-D  -  Part  I 

Dec.  23,  1937 


BOILER  HOUSE  & 

POWER  PLANT  EQUIP.  Book-Davis  Co. ,  Grove  City,  Fa  ...  . 


GENERAL  . 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


Part  II  -  Jan.  12,  1938 

.  Weinstein  Const.  Co.,  Akron,  Ohio  .  .  • 

.  Graham  Piping  Co. ,  Pittsburgh,  Pa 
•  Wm.  M.  Clark  &  Co.,  New  Castle,  Pa  .  .  . 

.  Hale  Electric  Co. ,  Pittsburgh,  Pa  .  .  . 


|  41,331 

3,090 
1,792.75 
1,800 


|  48,013.75 


$  29,887 


$  349,940 

39,333 
18,000 
26,313 

$  433,586 


GENERAL 
fi  &  V 

FLUMBING  . 
ELECTRICAL. 


Part  III  -  Mar.  17,  1938 

Spenca  Bros. ,  Saginaw,  Mich  .  .  . 

Graham  Piping  Co. ,  Pittsburgh,  Pa 
Wm.  M.  Clark  &  Co.,  New  Castle,  Pa  . 
Marvin  Electric  Co.,  New  Castle,  Pa, 


$  346,990 

63,333 
22 , 000 
89,226 


$  521,549 


BUILT-IN  EQUIP 


Part  IV  -  Nov.  22 ,  1938 
.  Southern  Desk  Co.,  Hickory,  N.  C.  • 


Total 


|  10,075.88 


$  995,097.88 


FARM  SHOW  ARENA  -  Pa.  1823-D  -  Dec.  28,  1937 


GENERAL 
H  k  V 

PLUMBING  . 
ELECTRICAL. 


.  McCloskey  &  Co.,  Phi la.,  Pa  . 

.  Herre  Bros. ,  Harrisburg,  Pa 
.  Herre  Bros. ,  Harrisburg,  Pa 
.  Keystone  Engr.  Corp. ,  Phila. ,  Pa. 


HAZLETON  STATE  HOSPITAL  -  Pa. 


1834-D  Tan. 


S’, 


1938 


GENERAL  • 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


.  Alaimo  &  Son,  Fittston,  Pa. 

.  Huffman-Wolf e  Co.,  Phila.,  Pa. 

•  Huffman-Wolfe  Co. ,  Phila. ,  Pa.  .  . 

.  Keystone  Engr.  Corp. ,  Reading,  Pa  . 


$  912,000 
51,497 
49,580 
74,500 


$  1,087,577 


.  |  215,960 
.  60,980 
.  37,480 
.  28,500 


|  342,920 


BLOOMS BURG  S.  T.  COLLEGE  -  Pa.  1869-D  -  Jan.  5,  1938 


GENERAL 
,  V 

FLUMBING  . 
ELECTRICAL. 


.  Sordoni  Const.  Co.,  Forty  Fort,  Pa  .  . 

.  Hayden  Evans,  Edwardsville ,  Pa  .  .  . 
•  C.  H.  Sherry,  Hazleton,  Pa.  .  .  . 

.  Benni  Elect.  Const.  Co.,  Harrisburg,  Pa 


$  324,200 

105,921 
29,619 
18 , 642 


$  478,382 


♦  \  t 

¥  -  * 


r 


CC.  t  t  c  c  <.  c 

c  '  ,c  <•  4 

C  c  c  C  t  t 
c  C  <  c  c 
c  cent,  « 


* 
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PHILADELPHIA  ARMORY  -  SPECIAL  TROOPS  -  Part  I  -  Pa.  1858-D 


Jan  5,  1938 

GENERAL 

• 

•  • 

L.  Lombardi  &  Bros.,  Phila. ,  Pa. 

• 

• 

$ 

105,774 

H  &  V 

• 

•  • 

Huffman-Wolfe  Co. ,  Phila. ,  Pa,  . 

• 

• 

9,789 

PLUMBING  . 

• 

•  • 

Huffman- Wolfe  Co.,  Phila.,  Pa.  . 

• 

• 

5,013 

ELECTRICAL. 

t 

•  • 

Rite  Service  Co.,  Phila.,  Pa..  . 

• 

• 

5,719 

£ 

126,295 

Part  II  -  Nov.  22,  1938 

GENERAL 

• 

•  • 

F.  W.  Mark,  Phila.,  Pa..  •  ...... 

•  * 

•  * 

<*k 

28,278 

PLUMBING  . 

• 

•  1 

Huffman-Wolfe  Co.,  Phila.,  Pa  . 

• 

• 

1,197 

ELECTRICAL. 

• 

•  9 

Ford  &  Morris,  Phila. ,  Pa. 

• 

• 

1,046 

$ 

30,521 

Total  - 

£ 

156,816 

HAMBURG  ARMORY  -  Pa.  1840-D  -  Jan.  5,  1938 

GENERAL  . 

• 

•  • 

F.  C.  Kuick  Co.  Mahanoy  City,  Pa  . 

• 

• 

$ 

41,560 

H  &  V 

• 

•  • 

Walter  H.  Fritz  &  Co.  ,  W.  Reading,  Pa. 

• 

7,395 

PLUMBING  . 

• 

•  • 

F.  J.  Gannon,  Hamburg,  Pa.  .  .  . 

• 

9 

3,244 

ELECTRICAL. 

* 

•  • 

Keystone  Engr.  Corp. ,  Reading,  Pa  . 

• 

t 

3,940 

$ 

56,139 

MONT  ALTO 

SANATORIUM  -  Part  I  -  Pa.  1861-D  -  Jan.  10, 

1938 

GENERAL  » 

• 

•  • 

C.  S.  ’Williams,  Dillsburg,  Pa 

• 

• 

$ 

29,480 

H  &  V 

• 

•  • 

C.  C.  Kottcamp  &  Son,  York,  Pa  . 

• 

• 

3,345 

PLUMBING  . 

• 

•  • 

C.  C.  Kottcamp  &  Son,  York,  Pa  . 

• 

• 

3,569 

ELECTRICAL. 

• 

•  • 

J.  R.  Umberger  Co.,  Lebanon,  Pa.  . 

• 

• 

1,898 

$ 

.  38,292 

Part  II  -  Mar.  9,  1938 

GENERAL 

• 

•  • 

John  McShe.in,  Inc.,  Phila.,  Pa  ,  . 

• 

• 

£  2 

,622,200 

H  &  V 

• 

•  • 

Herre  Bros. ,  Harrisburg,  Pa  .  . 

• 

• 

208,556 

PLUMBING  . 

• 

•  • 

Geo.  H.  Soffel  Co.,  Pittsburgh,  Pa. 

• 

• 

271,052 

♦electrical. 

• 

•  • 

Mass.  Elect.  Const.  Co.,  Boston,  Mass. 

• 

188,760 

MECH.  CONST. BOILER  . 

H.  Sand  &  Co. ,  New  York,  N.  Y.  . 

• 

• 

207,835 

STEAL  DIST.  SYSTEM  . 

Pitt  Const.  Co.,  Pittsburgh,  Pa. 

• 

• 

195,660 

UNDERGROUND  ELECT.  . 

Howard  P.  Foley  Co, ,  Phila. ,  Pa. 

• 

• 

52,450 

♦Awarded  Mar.  17,  1938 

£  3 

,746,513 

Part  III  -  Dec,  7,  1938 

SEWAGE  DISPOSAL 

•  • 

Pitt  Const.  Co.,  Pittsburgh,  Pa. 

9 

• 

£ 

96,750 

PLANT 

Total  - 

A*,  \~y 

,881,555 

HL0SS3URG 

STATE  HOSPITAL  -  Part  I  -  Pa.  1843-D  -  Jan. 

10, 

1938 

DEMOLITION  Sc 

« 

9  • 

Albert  J.  Bower,  South  Williamsport ,  Pa 

9  • 

V 

17,146 

EXCAVATION 

Part  II  -  Mar.  2,  1938 

GENERAL 

• 

•  • 

Curt is-Fet hick  Co.,  Wilkes-Barre,  Pa  . 

• 

A 

V 

69,854 

H  &  V 

• 

•  • 

Mulch  Bros.,  Hollidaysburg,  Fa  .  . 

« 

• 

13,380 

PLUMBING  . 

• 

•  • 

E.  Keeler  Co.,  Williamsport,  Fa. 

• 

9 

9,782 

ELECTRICAL. 

• 

•  • 

Jere  Woodring  &  Co.,  Hazleton,  Pa  « 

• 

• 

8,890 

s 

101,906 

Total  - 

ft 

V 

119,052 

V 


\  > 


t  r 
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EST-RN  STAT^  PSYCHIATRIC  HOSPITAL  -  Pa.  1825 -D  -  Jan.  10,  1938 


GENERAL  • 
H  <Sc  V 

PLUMBING  . 

♦electrical. 


.  McCloskey  &  Co.,  Phila. ,  Pa,  .  .  .  . 

.  W.  N.  Sauer  Co.,  Pittsburgh,  Pa  ,  .  . 

•  W.  N.  Sauer  Co.,  Pittsburgh,  Pa  .  .  . 

•  Benni  Elect.  Const.  Co.,  Harrisburg,  Pa. 

♦Awarded  Jan.  19,  1938 


ALLENTOWN  ARMORY  -  Pa.  1847-D  -  Jan.  12,  1938 


GENERAL 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


.  .  E.  R.  Bastress  Co.,  Mt .  Carmel,  Pa 

«  .  E.  P.  Saeger  Co. ,  Allentown,  Pa 

.  .  E.  P.  Saeger  Co. ,  Allentown,  Pa 

.  .  Jack  Neumerof,  Phila,,  Pa  .... 


0 


A 

V 


A 


«> 


FHILIPSBURG  STATE  HOSPITAL  -  Pa,  1870-D  -  Jan.  12,  1938 


GENERAL  • 
H  &  V 

PLUMBING  • 
ELECTRICAL. 


.  H.  R.  Alexander,  Harrisburg,  Pa  .  .  . 
.  Mulch  Bros. ,  Hollidays burg,  Pa.  .  .  . 

.  G.  M.  Burgan,  Troy,  Pa  . 

.  J.  I.  Bottorf  Elect.  Co.,  Altoona,  Pa  • 


A 

•i? 


PENNSYLVANIA  TRAINING  SCHOOL  -  MORGANZA  -  Pa.  182 6-D  -  Part  I 

Jan.  12,  1938 


GENiiiRAL  . 
H  >x  V 

PLUMBING  . 
ELECTRICAL. 


•  Vftn.  S.  Miller,  Pittsburgh,  Pa  ,  .  • 

•  Harry  Dougherty  &  Son,  Freeport,  Pa  . 
.  Geo.  H.  Soffel  Co.,  Pittsburgh,  Pa 

.  Hale  Electric  Co.,  Pittsburgh,  Pa. 


$ 


A 

v 


ALTOONA  ARMORY  -  Pa.  1841-D  -  Part  I  -  Jan.  12,  1938 


GENERAL 
H  &  V 

PLUMBING  . 

ELECTRICAL. 


.  Joseph  F.  Drass,  Hollidaysburg,  Pa  .  , 

.  E.  Keeler  Co.,  Williamsport,  Pa 
.  D.  S.  Menchey,  Altoona,  Pa  .... 

.  J.  I.  Bottorf  Elect.  Co.,  Altoona,  Pa  . 


a 

s? 


Part  II  -  Aug.  27,  1938 


STALLS  FOR  STABLES  .  Joseph  F.  Drass,  Hollidaysburg,  Pa 


V 


Total 


PHOENIXVTILE  ARMORY  -  Pa.  1848-D  -  Jan.  19,  1938 


GENERAL  . 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


.  .  Robert  E.  Lamb  Co.,  Phila.,  Pa.  . 

.  .  Edward  F.  Roberts  Co. ,  Phila. ,  Pa. 

*  .  Edward  F.  Roberts  Co.,  Phila.,  Pa. 

.  .  Keystone  Engr.  Corp.,  Phila.,  Pa  . 


& 


1,464,000 

189.400 

194.400 
71,770 


1,919,570 


86,000 

5,520 

3,838 

5,990 

101,348 


86,236 

10,357 

9,330 

5,000 

110,923 


161,200 

17,855 

13,861 

8,845 

201,761 


68,640 

5,630 

5,730 

2,700 


82,700 


1,370 


84,070 


32,464 

1,836 

1,938 

1,950 


38 , 188 


. 


♦  ' 


* 


V  rf 


. 


•  •  r 


• 

. 

■ 


« 
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ASHLAND  STATE  HOSPITAL  -  Pa.  1865-D  -  Part  I  -  Jan,  19,  1938 


general  « 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


.  .  A.  M.  Hildebrand,  Wilkes-Barre,  Pa. 

•  •  John  L,  Turner  &  Co.,  Nanticoke,  Pa 

.  •  Norbert  R.  Corrigan,  Hazleton,  Pa  . 

»  .  A.  Rockafeller  Co.,  Mt.  Carmel,  Pa. 


LAUNDRY  EQUIP. 


Part  II  -  June  29,  1938 
.  American  Laundry  Mach.  Co.,  Phila,  Pa.  • 

Total 


I 


$ 


CHEYNEY  TRAINING  SCHOOL  FOR  TEACHERS  -  Pa.  1864-D  -  Jan.  19,  1938 


GENERAL 
II  &  V 

PLUMBING  . 
ELECTRICAL. 


Edward  Fay  &  Son,  Phila. ,  Pa. 
Bowers  Bros,  Co.,  Phila.,  Pa.  . 
C.  H.  Sherry,  Hazleton,  Pa  • 
Keystone  Engr.  Corp.,  Phila.,  Pa 


9 


CANONS BURG  ARMORY  -  Pa.  1849-D  -  Jan.  19,  1938 


GENERAL 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


.  Branna  Const.  Corp,,  Pittsburgh,  Pa  ,  , 
.  West  Penn  Heat.  Co.,  Canonsburg,  Pa  .  . 
•  Kirkland  &  Koch,  Canonsburg,  Pa. 

.  Devlin  Elec.  Const.  Co.,  Pittsburgh,  Pa  . 


C0RA0P0LIS  ARMORY  -  Pa.  1850-D  -  Jan.  26,  1938 


$ 


$ 


vP 


GENERAL  . 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


.  Parkman  Const,  Co. ,  Pittsburgh,  Pa.  .  . 
.  Snively  Plumb,  tc  Heat.  Co.,  Pittsburgh, Pa 
.  Weldon  &  Kelly,  Inc.,  Pittsburgh,  Pa  .  . 
.  Devlin  Electric  Const.  Co.,  Pittsburgh,pa 


WEST  CHESTER  S.T.  COLLEGE  -  Pa.  1873-D  -  Jan.  26,  1938 


-t. 


GENERAL 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


.  Consolidated  Engr.  Co.,  Baltimore,  Md. 
•  Daniel  J.  Keating,  Phila. ,  Pa  .  . 

.  Nicholas  Connolly,  Inc.,  Phila.,  Fa 
.  Keystone  Engr.  Corp, ,  Reading,  Pa  . 


V 


$ 


BUTLER  -  NEW  T/B  SANATORIUM  -  Fa.  1860-D  -  Part  I  -  Jan.  26,  1938 


GENERAL  .  . 

H  &  V  .  . 

PLUMBING  .  . 

ELECTRICAL.  . 


GENERAL  . 
*H  &  V 
♦PLUMBING  . 
♦electrical, 
♦boiler  EQUIP 


.  DeHamel  Const.  Co.,  Cleveland,  Ohio  . 
.  Harry  Dougherty  &  Son,  Freeport,  Pa  . 
.  Weldon  A  Kelly,  Inc.,  Pittsburgh,  Pa  . 
.  Ft.  Pitt  Elect.  Co.,  Pittsburgh,  Pa  . 

Part  II  -  Mar.  23,  1938 


ft 

sP 


$ 


.  Matthew  Cummings  Co»,  Boston,  Mass,  .  .  $ 

.  McGinness-Smith  &  McGinness,  Pittsburgh, Pa 
.  Geo.  H.  Soffel  Co.,  Pittsburgh,  Pa. 

«  Dearborn  Elect.  Const.  Co.,  Chicago,  Ill, 

.  A.  Dierks  &  Co. ,  Brooklyn,  N.  Y.  .  .  . 

* Awarded  Mar.  30,  1938  $ 


(FIRST  PROGRAM) — Total  -  $ 


2ND  PROGRAM  -  Docket  Ho.  Pa. _ 3293-F  -  Dec.  20,  1938 
MAIN  TRUNK  SEWER.  .  New  Castle  Duntile  Co.,  New  Castle,  Pa,  •  Q 

$ 


23,615 

3,665 

3,692 

2,450 


33 , 422 

22,864 

56,286 


286,000 

53,583 

29,469 

32,500 


401,552 


67,883 

5,050 

3,610 

3,880 


80,423 


82,500 

3,456 

4,243 

3,553 


93,752 


462,200 

117,110 

45,978 

29,500 

654,788 


54 , 440 
4,884 
6,800 
5,194 

71,318 


1,364,000 

191,680 

367,125 

198,575 

64,312 


2,186,192 


2,257,510 


20,130.29 


2,277,640.29 


(ENTIRE  PROJECT) --Total 


4> 
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INDIAN!  OWN  GAP  -  Pa.  1876-D  -  Jan.  26,  1938 


GENERAL 
PLUMBING  . 
ELECTRICAL. 


Oplinger  Const.  Co.,  Nanticoke,  Pa. 
Engstrom  Sc  Wynn,  Wheeling,  W.  Va  .  . 

C.  M.  Davis  Sc  Son,  Harrisburg,  Pa  .  .  . 


PENNSYLVANIA  STATE  COLLEGE  -  Pa.  1874-D  -  Part  I  - 

Jan.  26,  1938 


GENERAL  . 
PIPING 
TURBO-GEN  . 
WATER  SUPPLY 
ELEC.  P.  CIR 


.  Freeland,  Inc. ,  Pittsburgh,  Pa  . 

.  Wm.  M.  Clark  &  Co.,  New  Castle,  Pa 
,  Elliott  Co, ,  Pittsburgh,  Pa  .  . 

•  Brandon-Reed  Co.,  Detroit,  Mich. 

•  Herre  Bros. ,  Harrisburg,  Pa  .  . 


GENERAL 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


Part  II  -  Apr,  6,  1938 

.  .  McCloskey  Sc  Co.,  Phila. ,  Pa  . 

.  .  Daniel  J.  Keating,  Phila* ,  Pa  .  . 

.  •  Herre  Bros. ,  Harrisburg,  Pa  .  . 

.  *  H.  B.  Frazer  Sc  Co. ,  Phila, ,  Pa  . 


Part  III  -  July  13,  1956 


POWER  PLANT  EQUIP 


Dravo  Corp*,  Pittsburgh,  Pa  .  .  . 


Part  IV  -  Nov.  22,  1938 


LABORATORY  Sc  SCIENTIFIC  FURNITURE 

Sc  EQUIPMENT,  ,  •  Hamilton  Mfg.  Co.,  Two  River,  7/ is  .  . 

FIXED  TABLET 

St  CHAIRS  .  .  •  Breslau  Sc  Lyndwood  Sup.  Co.  ,  Plymouth, Pa. 

INSECT  SCREENS  .  »  Ceco  Steel  Products  Co.,  Jersey  City,N.J. 

FIXED  METAL  LOCKERS, 

CABINETS,  ETC  .  .  Breslau  Sc  Lyndwood  Sup.  Co.,  Plymouth, Pa. 

WINDOv/  SHADES  St  .  .  Oliver  C.  Steel  Mfg.  Co.,  Pittsburgh,  Pa, 

VENETIAN  BLINDS 


Total 


MANSFIELD  S.T.  COLLEGE  -  Pa.  1867-D  -  Jan.  26,  1938 


GENERAL 
H  St  V 

♦plumbing  . 

ELECTRICAL. 
MECHANICAL . 


.  Sordoni  Const.  Co.,  Forty  Fort,  Pa. 
.  Harr^  Dougherty  Sc  Sen,  Freeport,  Fa 
.  F.  C.  Paterson  Sc  Co.  ,  Bradford,  Pa. 
.  Popky  Engr.  Corp. ,  Wilkes-Barre ,  Pa 
.  Dravo  Corp. ,  Pittsburgh,  Pa  . 

* Awarded  Feb.  9,  1938 


TKALDEUS  STEVENS  INDUSTRIAL  SCHOOL  -  LANCASTER 

Pa.  1863-D  -  Jan.  28,  1938 


GENERAL 
H  Sc  V 

PLUMBING  . 
ELECTRICAL. 


.  Robert  C.  Reitz,  Lancaster,  Pa  ... 

.  Musselman  Sc  Schwartz,  Lancaster,  Pa  .  , 

.  Wm.  M.  Clark  Sc  Co,,  New  Castle,  Pa.  .  , 

•  Walter  Schopf,  Lancaster,  Pa . 


$  49,700 

18,900 
2,945 


$  71,545 


$  110,712.50 

70,880 
64,300 
81,528 
18,706 


$  346,126.50 


$  2,598,000 
221,776 
191,249 
165,734 


$  3,176,759 


$  51,810 


|  10,988.20 

31,328 
13 , 985 

1,995 

7,275 

&  65,571.20 


|  3,640,266.70 


$  360,000 

44,243 
35,500 
29,800 
15 , 098 


$  484,641 


$  47,600 

41,666 
6,670 
3,869 


99,805 


4 
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ALLENTOWN  STATE 

HOSPITAL  -  Pa.  1812-D  -  Part  I  -  Jan.  28, 

1938 

GENERAL  •  •  » 

• 

H.  E.  Stoudt  &  Son,  Allentown,  Pa. 

• 

1 

175,000 

*H  &  V  ... 

• 

Reber-Korn  Co.,  Allentown,  Pa  . 

• 

15,590 

♦PLUMBING  .  .  . 

• 

Keystone  State  Pip.  &  Const. ,  Phila. ,Pa 

• 

49,000 

♦ELECTRICAL.  .  . 

• 

J.  R.  Umberger  Co.,  Lebanon,  Pa 

• 

14,485 

♦Awarded  Feb.  9,  1938 

$ 

254,075 

Part  II  -  Feb.  9,  1938 

GENERAL  .  .  . 

• 

M.  A.  Long  Co. ,  Allentown,  Pa  »  . 

• 

$ 

448,000 

H  &  V  ... 

• 

Corbit's,  Reading,  Pa . 

35,870 

PLUMBING  •  .  . 

• 

Central  Plumb.  &Heat.  Co. , Allentown, Pa. 

63,264 

ELECTRICAL.  .  . 

9 

Howard  P.  Foley  Co. ,  Phila. ,  Pa  , 

• 

31,600 

SERVICE  LINES,  ETC 

• 

M.  A.  Long  Co.,  Allentown,  Pa  . 

• 

72,000 

BOILER  PLANT  EQUIP 

• 

Coxe  Stoker  Engr,  Co.,  Hazleton,  Pa  . 

• 

184,698 

$ 

835,432 

Part  III  -  Oct.  19,  1938 

CAFETERIA  EQUIPMENT. 

Federal  Mfg.  Co.,  New  York,  N.  Y  . 

• 

ft 

8,988 

METAL  EQUIPMENT  . 

m 

Wilkinson  Equip.  Co. ,  Phila. ,  Pa  .  , 

• 

11,776 

* 

20,764 

Total  - 

$ 

1,110,271 

LOCK  HAVEN  S.T. 

COLLEGE  -  Pa.  1857-D  -  Part  I 

Feb.  2,  1938 

GENERAL  ... 

• 

J.  C.  Orr  &.  Son,  Altoona,  Pa  .  . 

• 

1 

341,000 

H  &  V  ... 

• 

E.  Keeler  Co,,  Williamsport,  Pa  , 

9 

111,621 

PLUMBING  .  .  . 

• 

Ertel  Plumb,  <3c  Heat.  Co .  .Williamsport , Pa 

34,430 

ELECTRICAL.  .  . 

• 

Howard  P.  Foley  Cc.,  Phila.,  Pa 

♦ 

38,200 

Ji 

'tf 

525,251 

Part  II  -  Nov.  22,  1938 

FURNITURE  &  EQUIP 

• 

Southern  Desk  Co. ,  Hickory,  N.  C  . 

• 

V 

14,330.50 

Total  - 

fIL 

539,581.50 

OLD  ECONOMY  -  AMBRIDGE  -  Pa.  1872-D  -  Feb.  2,  1938 

GENERAL  ... 

• 

0,  H.  Martin,  Pittsburgh,  Pa 

• 

A 

s? 

31,290 

ELECTRICAL.  .  . 

• 

E.  J.  Tragessor,  Ambridge,  Pa  . 

• 

874 

£ 

V 

32,164 

CALIFORNIA  S.T. 

COLLEGE  -  Pa.  1844-D  -  Feb.  9,  1938 

GENERAL 

• 

Republic  Const.  Co.,  Republic,  Pa. 

» 

A*. 

V 

308,000 

H  &  V  .  •  • 

• 

McVehil  Plumbing  Co. ,  Washington,  Pa. 

• 

109,700 

PLUMBING  .  .  . 

• 

Weldon  <1  Kelly,  Inc.  ,  Pittsburgh,  Pa, 

* 

34,900 

ELECTRICAL.  .  . 

• 

Frank  R.  Sweeney,  Connellsville ,  Pa  . 

9 

32,395 

c 

V 

484,995 

ED IN BORO  S.T.  COLLEGE  -  Pa.  1856-D  -  Feb.  9,  1938 

GENERAL  .  .  . 

• 

J.  M.  Benzinger,  Inc. ,  Jamestown,  N.  Y 

A 

V 

416,245 

H  &  V  ... 

• 

F.  C.  Paterson  &  Co.,  Bradford,  Pa  . 

48,538 

PLUMBING  .  .  . 

9 

F.  C.  Paterson  &  Co.,  Bradford,  Pa 

38,000 

ELECTRICAL.  .  . 

• 

Marvin  Elect.  Co.,  New  Castle,  Pa. 

39,964 

BOILER  K.  EQUIP  . 

• 

Graham  Piping  Co.,  Pittsburgh,  Pa, 

97,777 

V 

640,524 

-60- 

MILLERSVILLE  S.T.  COLLEGE  -  Pa.  1833-D  -  Feb.  9,  1938 


GENERAL 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


.  Robert  C.  Reitz,  Lancaster,  Pa,  . 

.  John  Borden  &  Bro. ,  Phila. ,  Pa. 

.  Charles  V.  Keesey,  Lebanon,  Pa. 

.  C.  M.  Davis  &  Sons,  Harrisburg,  Pa  . 


EAST  STROUDSBURG  S.T.  COLLEGE  -  Pa.  1855-D  -  Feb.  9,  1938 


GENERAL 
|  H  &  V 
PLUMBING  . 
♦ELECTRICAL. 


.  Stofflet  &  Tillotson,  Phila,,  Pa  . 

.  E.  A.  Campagna,  Scranton,  Pa  ... 

.  Edwin  P.  Saeger  Co.,  Allentown,  Pa  •  . 

.  Keystone  Engr.  Corp. ,  Phila. ,  Pa  . 

♦Awarded  Feb.  16,  1938 


WESTERN  STATE  PENITENTIARY  -  PITTSBURGH  -  Pa.  1845-D 

Feb.  9,  1938 


GENERAL 
H  &  V 
PLUMBING 
ELECTRICAL 
P.H.  EQUIP 


.  W.  F.  Trimble  &  Sons  Co.,  Pittsburgh, Pa. . 

.  Moss  &  Blakeley  Plumb.  Co.  ,  Pittsburgh,  pa. 
.  Wayne  Crouse,  Inc,,  Pittsburgh,  Pa  . 

•  Sargent  Engr.  Co. ,  Pittsburgh,  Pa.  .  . 

.  Dravo  Corporation,  Pittsburgh,  Pa.  .  . 


SCRANTON  STATE  HOSPITAL  -  Pa.  1827-L  -  Feb.  16,  1938 


GENERAL 
H  &  V 

PLUMBING  . 
ELECTRICAL. 
♦LAN!  DRY  EQUIP 


•  Karno-Smith  Co.,  Trenton,  N.  J . 

•  H.  N.  Gardner,  Scranton,  Pa.  •  . 

,  E.  A.  Campagna,  Scranton,  Pa 

•  Buhl  &.  Caffrey,  Inc.  ,  Newark,  N.  J  . 

.  American  Laundry  Mach.  Co. ,  Phila. ,  Pa 


♦Awarded  Mar.  23,  1938 


’W 


$ 


$ 


& 

it' 


SP 


$ 


it- 

* 


DANVILLE  STATE  HOSPITAL  -  Pa.  1875-D  -  Part  I  -  Feb.  16,  1938 


GENERAL  ... 
FILTER  EQ.  &  PIPE 
LINES  »  ,  • 

♦ELECTRICAL.  .  . 


.  Boyd  H.  Kline,  Bloomsburg,  Pa  ... 

.  Roberts  Filter  Mfg.  Co. ,  Darby,  Pa 
•  American  Elect.  Const.  Co.,  Phila.,  Pa  . 


* Awarded  Mar.  2,  1938 

Part  II  -  Mar.  2,  1938 


GENERAL 
H  &  V 

PLUMBING  . 
♦ELECTRICAL. 


.  Irwin  &  Leighton,  Phila. ,  Pa  .  . 

.  John  F.  Moleski,  Kulpmont,  Pa  ... 
.  Wm.  M.  Clark  &  Co.,  New  Castle,  Pa  . 
.  Van.  L.  Long  Co.,  Drexel  Hill,  La  . 


♦Awarded  Mar.  17,  1938 


$ 


v 


A 

V 


4K 


Total  -  $ 


283,000 

129,950 

33,515 

25,695 


472,160 


354,500 

74,340 

39,955 

39,500 


508,295 


224,750 

25,806 

20,141 

42,005 

181,800 


494,502 


617,000 

81,921 

75,127 

64,934 

18,179 


857,161 


24,363 

46,740 

7,994 

79,097 


637,000 

88,880 

122,300 

35,000 

883,180 


962,277 


EASTERN  STATE  PENITENTIARY  -  PHILADELPHIA  -  Fa.  1868-D 

‘  Feb.  16,  1938 


GENERAL 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


«  Joseph  R.  Farrell,  Phila.,  Pa  .  .  . 

.  John  W.  Lewis ,  Phila. ,  Fa *  *  . 

.  Huffman- Wolfe  Co.,  Thila. ,  Pa  .  .  . 

•  Enterprise  Elec,  Co.,  Phila.,  .a  . 


56,843 

59,339 

24,909 

12,493 


V 


153,584 


1 

♦ 
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MAXIMUM  SECURITY  PRISON  -  Pa.  1862-D  -  Part  I  -  Feb.  16,  1938 

WELL  CONTRACT  Kohl  Bros.,  Harrisburg,  Pa . .  $ 

Part  II  -  Oct.  26,  1938 


GENERAL  ...»  McCloskey  &  Co.,  Phila. ,  Pa  ....  ,  $  1,469,000 

H  &  V  ...»  Corbit’s,  Inc,,  Reading,  Pa  ...  .  .  103,840 

PLUMBING  ....  Weldon  &  Kelly,  Inc.,  Pittsburgh,  Pa  .  .  122,400 

ELECTRICAL.  .  .  .  Keystone  Engr.  Corp.,  Phila.,  Pa.  .  .  .  124,500 

♦PO-.ER  HOUSE,  POWER 

PLANT  &  ELEC.  DIST  Dravo  Corporation,  Pittsburgh,  Pa  442,000 

♦PUMP  HOUSE,  PUMPING  p 

EQ.  &  WATER  SUPPLY  Major  Const.  Co.,  Phila.,  Pa .  74,514 

* SEWERAGE  &  SEWAGE  . 

TREATMENT  .  ,  .  Major  Const.  Co. ,  Phila. ,  Pa  .  .  »  .  .  88,354 

* Awarded  Nov.  16,  1938  $  2,424,608 


Total  -  $  2,428,866 

CLARION  S.T.  COLLEGE  -  Pa.  1819-D  -  Feb.  23,  1938 

GENERAL  ... *  *  Wilson  Const.  Co,,  Johnstown,  Pa.  ...  $  198,345 

H  &.  V  .  .  .  •  Harry  Dougherty  &  Son,  Freeport,  Pa.  .  .  50,284 

PLUMBING  .  .  .  ♦  Keystone  Heating  Co.,  Latrobe,  Pa  .  .  .  19,350 

ELECTRICAL.  .  .  .  J.  I.  Bottorf  Elec.  Co.,  Altoona,  Pa  .  .  11,500 

SERVICE  TUNNELS  .  .  Harry  Dougherty  &  Son,  Freeport,  Pa.  .  .  23 , 500 


$  302,979 


PENNS BURY  HOUSE 


Pa.  1871-D  -  Feb.  23,  1938 


GENERAL  . 
H  &  V 

PLUMBING  . 
ELECTRICAL. 


.  t  Sessinghaus  &  Osterganrd, Erie ,  Pa 

i  »  Bowers  Bros,  Co. ,  Phila. ,  Pa  .  •  • 

.  .  Walter  H.  Fritz  &  Co.,  West  Reading,  Pa 

.  .  Walter  C,  Sohopf,  Lancaster,  Pa  .  . 


$  153,300 

10,846 
6,495 
5,332 

$  175,973 


EASTERN  STATE  PENITENTIARY  -  GRATZRFORD  -  Pa.  1877-D 

'  Feb.  23,  1938 


GENERAL  * 
H  A  V  » 
PLUMBING  . 
♦ELECTRICAL. 


.  .  Warren  B.  Zern,  Pott st own,  Pa.  . 

.  .  John  C.  Kohler,  Phila.  ,  Ta.  . 

,  .  W.  H.  Walters  &  Sons,  Phila.,  Pa. 

.  .  Howard  P.  Foley  Co.,  Phila.,  la  . 

♦Awarded  Mar,  2,  1938 


3  259,000 

34,923 
37,800 
29,550 

|  361,273 


INDIANA  S.T.  COLLEGE  -  Pa.  1820-D  -  Feb.  23,  1938 


GENERAL  « 
HH 

PLUMBING  . 

♦electrical. 


.  .  Joseph  J.  Bendik,  Indiana,  Pa.  . 

.  .  Wm.  M.  Clark  &  Co.,  New  Castle,  Fa 

•  .  Arick  &  Eltringham,  DuBois,  Pa  . 

.  .  George  W.  Charles,  Clairton,  Pa  . 


$  475,300 

72,351 
32,943 
48,268 

$  628,862 


♦Awarded  Mar.  2,  1938 


M 


e. 
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PENNSYLVANIA  INDUSTRIAL  SCHOOL  FOR  BOYS  -4  WHITE  HILL.  -  Part  I 

Pa.  1878-D  -  Feb.  23,  1938 


GENERAL 


Robert  Rosser  Const.  Co.,  Wilkes-Barre , Pa* .  $  68,490 


Part  II  -  Oct.  19,  1938 


GENERAL  .... 
H  &  V  .... 
PLUMBING  .... 
ELECTRICAL.  .  .  • 

WATER  DIST,  *  .  . 

POWER  PLANT ,  POWER 
PL, DIST  &  EQ. LINES 


John  McShain,  Inc.,  Phila. ,  Pa 
C.  C.  Kottcamp  &  Son,  York,  pa 
Daniel  J,  Keating,  phila. ,  Pa.  . 
Howard  P.  Foley  Co.,  Phila.,  Pa  • 
Henry  Butch,  Pittsburgh,  Pa  .  . 

Dravo  Corporation,  Pittsburgh,  pa 


$  2,057,000 
161,423 
227,227 
114,200 
32,900 

580,000 


FARM  GROUP 


GENERAL  .  . 

H  &  V  .  . 

PLUMBING  .  . 

ELECTRICAL.  . 


$  3,317,822 


Total  -  $  3,386,312 


.  R.  S.  Noonan,  York,  Pa  ,  .  » 

.  Corbit’s,  Inc.,  Reading,  Pa  . 

,  Daniel  J.  Keating,  Phila.,  Ta, 

.  Conestoga  Elec.  Co,,  Phila.,  Pa 


£ 

•S’ 


124,369 

4,480 

9,999 

6,224 


Total  contract  awards  as  December  31,  1938  ...  $  52,822,042.19 


Total  contract  awards  -  1st  program  $  52,801,911.90 

Butler  Sanatorium  2nd  program  _ 20,130.29 

(Sewer  Contract) 

-  Total  -  v  52,822,042,19 
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Part  2  -  i 


AUTHORITY'S  SECOND  PROGRAM 

Of  particular  interest  to  the  incoming  administration  is  the  preliminary  work 
done  on  the  proposed  second  program,  since  what  tentatively  lies  ahead  is  of  equal, 
or  more,  importance  than  what  has  transpired. 

The  original  program  of  the  State  Authority  was  limited.  Time  was  an  impor-- 
tant  element,  since  PWA  grants  were  conditioned  upon  conformity  to  Federal  sched¬ 
ules  governing  the  start  and  completion  of  oach  individual  project;  and  also, 
considering  financial  resources  and  scope,  it  was  necessary  to  prune  requisitions 
made  by  various  state  departments  for  expansion  and  modernization,  so  that  the 
two  factors,  namely,  money  and  the  calendar,  would  not  be  overridden. 

Thus,  when  the  Federal  Government  made  new  PWA  grants  on  a  45  percent  basis 
available  for  1938-1939  the  allocation  demands  of  1937  were  renewed. 

Added  to  these  institutional  needs,  eliminated  from  the  original  program,  was 
the  proposed  construction  of  public  schools.  The  Authority's  power  to  build 
schools  was  provided  in  an  amendment  to  the  Authority  Act  enacted  in  the  Extra¬ 
ordinary  Session  of  1938. 

The  institutional  items  of  the  proposed  second  program  did  not  involve  great 
difficulties.  Much  of  tho  material  required  in  formulating  PWA  applications  pre¬ 
viously  had  beun  marshaled.  But  the  feasibility,  applications,  sketches,  etc., 
for  more  than  700  public  school  projects  and  tho  procedure  incident  to  submitting 
thorn  to  tho  Federal  Government  for  45  percent  grants  were  fraught  with  obstacles. 
Chief  among  those  was  the  requirement  by  PWA  that  applications  had  to  be  made  on 
or  before  September  30,  1938  and  construction  of  each  project  started  before 
January  1,  1939. 

Over  and  above  these  procedural  difficulties  was  the  f ’and  ament  a  1  requirement 
of  General  State  Authority  finances  -  the  sine  qua  non  of  any  PWA  offer. 

The  Authority  could,  and  did,  meet  the  routine  requirements;  and  could  have- 
satisfied  PWA  financing  requirements  if  we  had  not  been  restricted  in  the  time  at 
our  disposal  to  market  nearly  $  83,000,000  of  bonds. 


t  ■  -  . 


Part  2  -  ii 


Investment  houses  attracted  by  the  securities  the  Authority  proposed  to 
offer  for  financing  the  second  program  expressed  themselves  as  convinced  of  the 
soundness  of  the  security,  per  se,  but  hesitated  to  conclude  the  transaction 
in  the  absence  of  a  definite  seal  of  legality  by  the  courts  on  the  proposal 
to  erect  public  schools.  To  prepare  a  case  stated  and  obtain  a  judicial  de¬ 
cision  in  time  to  participate  in  the  Federal  45  percent  grants  would  delay 
action  far  beyond  the  time  when  PWA  allocations  would  be  completed  so  as  to 
put  all  of  its  grant  moneys  at  work  before  January  1,  1939,  in  accordance  with 

the  act  of  Congress. 

A  contributing  factor  involved  in  arriving  at  a  judgment  in  these  finan¬ 
cial  problems  was  the  probability  that  the  new  State  Administration  might  havu 
other  plans,  and  that  it  would  be  the  part  of  better  business  judgment  to  hold 
binding  action  in  abeyance  pending  an  expression  of  policy  by  the  incoming 

board  members. 

With  the  exception  of  actually  negotiating  the  sale  of  the  Authority’s 
securities  for  the  proposed  second  program,  the  Authority  concluded  all  pre¬ 
liminaries  and  have  placed  on  file  in  the  offices  of  FWA  in  Washington, 

State  Authority  applications  for  45  percent  grants  on  $  150,193,276.31  for  a 

I 

proposed  building  program  including  $  56,615,242.09  for  135  state  institution 
projects,  and  $  93,578,034.22  for  702  public  school  projects. 

In  order  to  comply  with  the  time  lock,  September  30,  established  by  PWA 
within  which  to  accept  applications  for  Federal  grants,  it  was  necessary  to 
vary  procedure  with  respect  to  the  petitions  of  the  various  school  districts. 

Under  the  plan  followed,  school  boards  engaged  their  own  architects,  with¬ 
out  cost  or  obligation  on  t  he  part  of  the  State  Authority.  Their  sketches  and 
applications;  the  educational  feasibility  of  the  respective  school  projects; 
and  conformity  to  state  departments  having  jurisdiction,  were  the  responsibil¬ 
ities  of  the  State  Department  of  Public  Instruction.  When  school  district 
applications  had  been  examined  and  approved  by  the  latter  Department  they  were 
received  by  the  State  Authority  to  be  catalogued  and  forwarded  to  Washington. 

In  all,  the  Authority  filed  applications  for  grants  for  704  public  school 
projects.  Two  of  these  subsequently  were  withdrawn,  leaving  a  total  of  702 
school  applications  aggregating  $  93,578,034.22.  To  these  are  to  be  added  the 
state  institutional  applications  involving  $  56,615,24^.09. 


Part  2  -  i±i 


The  General  State  Authority’s  proposed  second  construction  program  consist¬ 
ed  of  two  parts  - 

(a)  -  the  construction  of  new  buildings,  the  alterations  of  existing 

buildings  and  other  structures  at  State  institutions  - 

(b)  -  the  construction  of  new  and  the  remodeling  of  existing  school 

buildings  throughout  the  Commonwealth  of  Pennsylvania  in  needy 
districts. 

The  Authority's  first  construction  program  consisted  of  the  construction 

•% 

of  new  buildings  and  alterations  to  existing  buildings  and  other  structures 
at  State  institutions. 

The  second  program  was  to  supplement  the  Authority’s  first  program,  and 
in  addition,  to  provide  adequate  facilities  for  the  underprivileged  school  youth 
of  the  Commonwealth. 
ready  FOR  IMMEDIATE  ACTION 

The  using  State  departments  submitted  to  the  Authority  a  list  of  most 
needed  projects  amounting  to  $  1,191,250.00.  The  Authority  reviewed  these 
and  prepared  a  list  of  projects  for  which  plans  and  specifications  were  com¬ 
pleted  and  would  have  been  included  in  the  original  program  but  for  the  lack 

of  funds. 

READY  BY  SEPTEMBER  30 

A  list  of  projects  designated  as  most  needed  by  State  departments  - 
amounting  to  $  31,553,369.00  -  for  which  project  applications  could  be  pre¬ 
pared  and  submitted  to  PWA  by  September  30. 

FUTURE  PROGRAM 

A  list  of  projects  designated  as  needed  by  State  departments  at  institu¬ 
tions  -  amounting  to  #  71,272,006.00  -  to  be  considered  in  a  long  range  program. 

These  tentative  programs  were  complete  as  oi  September  20,  1938,  end  re¬ 
ceived  the  Governor's  approval. 

Each  using  State  department  reviewed  and  revised  upwards  the  number  of 
projects  and  amounts  as  set  forth  and  ready  by  September  30,  1938.  Several 
using  State  departments  expressed  the  desire  that  items  be  included  in  the 
Authority's  second  construction  program  and  expressed  their  confidence  that 
the  required  applications  could  be  prepared  and  submitted  by  September  30, 
and  contract  drawings,  specifications,  and  actual  work  started  prior  to 
January  1,  1939.  This  revised  program  amounted  to  $  54,007,525.00. 
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The  applications,,  including  preliminary  plans  and  specifications,  were 
received,  recorded,  and  submitted  to  PWA  on  704  schools  -  two  (2)  of  which 
were  subsequently  withdrawn. 

Applications,  including  preliminary  plans  and  specifications,  were  re¬ 
ceived,  recorded,  and  submitted  to  PWA  on  135  project  applications  for  State 
institut ions. 

This  work  was  all  completed  prior  to  October  1»  1938. 

After  applications  were  filed,  lists  were  prepared  showing  the  projects, 
locations,  architects,  and  amount.  Typical  contract  documents  were  prepared 
and  procedure  written  to  guide  architects  and  engineers. 

The  procedure  for  the  handling  of  architectural  professional  contracts 
and  actual  construction  was  also  revised  ready  to  submit  to  PWA  for  final 
approval. 

The  839  project  applications  included  in  this  program  have  all  received 
docket  numbers  from  tho  Federal  Emergency  Administration  of  Public  Works  and 
data  connected  therewith  is  classified  and  catalogued  in  the  General  State 

Authority  files. 

DETAILED  REPORT  ON  SECOND  PROGRAM 

In  the  charts  which  fellow  will  be  found  a  detailed  break-down  of  the 
various  projects  for  which  applications  were  filed  by  the  State  Authority  under 
the  proposed  second  program.  In  the  first  table  for  state-owned  institutions 
appear  tabular  entries  under  "Gross  Costs  of  Allocation"  and  under  "Gross  Costs 
of  Application" .  The  discrepancies  are  explained  by  pointing  out  that  the  form¬ 
er  figures  were  estimated  by  the  using  State  departments  as  of  September  12, 

1938,  but  subsequent  revision,  prior  to  the  application  to  PWA,  changed  these 
amounts  to  those  listed  under  "Gross  Costs  of  Application",  and  the  latter  figure 

appear  in  the  records  filed  with  FWA. 

(NOTE):-  Architects  and  engineers  listed  herein  were  recommended  to, 
and  empowered  by,  the  Authority  to  prepare  and  submit  preliminary 
plans  and  specifications  to  support  applications  for  PWA  loans  and 
grants.  Services  were  rendered  grat i s  to  the  Authority  upon  understand¬ 
ing  that  professional  service  contracts  would  be  entered  into  if  the 
Authority  received  and  accepted  PWA  offers  of  loans  and  grants.  As 
the  year  1938  closed,  but  one  PWA  offer  had  been  received  and  accepted 
grant  for  sewage  disposal  plant  to  serve  Butler  Sanatorium. 
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1 


ounty 

.DAI'S 


ALLEGHENY 


THE  GENERAL  STATE  AUTHORITY 
PROPOSED  SECOND  CONSTRUCTION  PROGRAM 
FOR  PUBLIC  SCHOOLS 

A  list  of  public  school  projects,  proposed  in  the  State 
Authority’s  second  program,  by  counties  and  showing  the 
location,  type,  architect,  and  gross  application  to  PWA, 


Location 

Type 

Amount 

Architect 

Biglerville 

H.  S.  Addition 

79,827.72 

Raymond  C.  Bobb 

E.  Berlin 

H.  S.  Addition 

80,000,00 

John  B.  Hamme 

Fairfield 

G.  S.  Bldg. 

74,742.34 

B.  E.  Starr 

Gettysburg 

Jr.  H.  S. 

100,000.00 

John  B.  Hamme 

Littlestown 

Add.  to  Jr. -Sr.  H.S. 

71,602.30 

B.  E.  Starr 

York  Springs 

H.  S.  Addition 

66,251.54 

Jos.Lesher  Steele 

Brackenridge 
E.  Pittsburgh 

Elizabeth 
Elizabeth  Twp. 
Elizabeth  Twp. 
Elizabeth  Twp, 
Findley  Twp. 
Forest  Hills 
Hampton  Twp. 
Heidelburg 


G.  S.  Addition 

Howard  St.  H.S.  Add. 
8c  Bessemer  Av.  H.S. 
Addition 


175,081.95  Hunter  8c  Caldwell 
150,000.00  VJalter  E.  Schardt 


Leetsdale 


Penn  Twp. 


Jr.  H.S.  Sc  G.S. 

349,926.30 

Conrad  C.  Compton 

Jr. -Sr.  H.  S. 

260,500.00 

Joseph  Hoover 

Consolidated  G.S. 

90,080.00 

Joseph  Hoover 

Consolidated  G.S. 

98,500.00 

Joseph  Hoover 

Elementary  School 

110,000.00 

J. Lawrence  Hopp 

Add.  to  Atlantic  Av.  S 

.  199 ,470.18 

Hunter  Sc  Caldwell 

Jr. -Sr.  H.  S. 

290,000.00 

Joseph  Hoover 

G.  S.  Bldg. 

167,647.00 

Richard  Irvin  8c 
Theodore  Eicholz 

Consolidated  G.S. 

107,000,00 

Joseph  Hoover 

Add.  to  Roosevelt  S. 

92,000.00 

Joseph  Hoover 

Floreefe  Con.  G.  S. 

128,000,00 

Joseph  Hoover 

Add.  to  H.S.  8c  Alter, 
to  G •  o . 

109,000.00 

Press  C.  Dowler 

Add.-Voc.  S. 

125,000.00 

Carlisle  Sc  Sharrer 

G.  S.  Bldg. 

61,552.70 

Carlisle  8c  Sharrer 

G.  S.  Bldg. 

74,385.00 

Prack  8c  Prack 

Jr.  H.  S.  Add. 

34,979.20 

Conrad  C.  Compton 

Grade -Jr.  H.  S. 

220,000.00 

Joseph  Hoover 

X. 


2 


Jounty 

Location 

Type 

Amount  Architect 

ALLEGHENY 
( Cont . ) 

Scott  Twp. 

Alter.  &  Add.  to  H.S. 

251,800.00  J. Lawrence  Hopp 

Snowden  Twp. 

H.  S.  Add. 

49,712,00  Press  C.  Dowler 

Shaler  Twp. 

Alter.  &  Add.  to  G.S. 
Bldg.- Della  ven 

40,986.00  Ingham  &  Boyd 

Shaler  Twp, 

Alter.  &  Add.  to  H.S. 

140,000.00  Ingham  &  Boyd 

S.  Fayette 

Jr. -Sr.  H.  S. 

290,000.00  Joseph  Hoover 

Turtle  Creek 

G.  S.  Add. 

110,340.50  Hunter  &  Caldwell 

Verona 

Jr,  H.  S.  Add. 

225,000.00  Prack  &  Prack 

West  Deer  Twp. 

H.  S.  Bldg. 

482,148.43  Chas.  H.  Sorber 

W. Elizabeth 

Add.  to  G.S.  Bldg. 

70,000.00  Joseph  Hoover 

West  View 

H.  S.  Add. 

218,153.87  Chas.  H.  Sorber 

Wilkins  Twp. 

Jr.  High  School 

184,802.27  Hunter  &  Caldwell 

ARMSTRONG 

Bethel  Twp. 

G.  S. 

44,660.00  Tillman  Scheeren, 

Jr. 

Bradys  Bend 

G .  S . 

72,000.00 

Cowanshannock 

Jr. -Sr.  H.  S. 

345,500.00 

Kiskiminetas 

G.  S.  No.  2 

60,000.00  "  "  " 

Kiskiminetas 

G.  S.  No.  3 

60,000.00  "  ?f  'T 

Manor  Twp. 

G.  S.  Add. 

54,500.00  "  "  ” 

North  Apollo 

G.  S , 

90,300.00 

Parkers  Landing  Jr. -Sr.  -US.  Bldg. 

150,000.00  R.  Q.  Howard 

Redbank  Twp. 

G.  S. 

60,000.00  Tillman  Scheeren, 

Jr. 

BEAVER 

Aliquippa 

Aud.  Add.  H.  S. 

460,621.30  Carlisle  &  Sharrer 

Beaver 

H.  S.  Add. 

150,000.00  W.G.Eckles  Co. 

Brighton  Twp, 

.  G.  S. 

60,000.00  J.  E.  Mart so If 

Daugherty 

G.  3.  Adds. 

33,000.00  J.  E.  Mart so If 

Greene  Twp. 

New  G .  S . 

120,000.00  J.  E.  Mart so If 

Hopewell 

Jr. -Sr.  H.  S. 

191,602.18  Carlisle  &  Sharrer 

Koppel 

G.  S. 

65,000.00  B.  J.  McCandless 

Monaca 

Jr,  H.  S.  Add. 

117,000.00  Harold  Bradley 

Monaca 

G.  S. 

49,968.79  Harold  Bradley 

New  Brighton  H.  S.  Add. 

250,000.00  J.  S.  Mart so If 

* 


3 


County 

BEAVER 
(Cont. ) 


BEDFORD 


Location 

Type 

Amount 

Architect 

New  Sewickley 

Consol,  G.S.  Add. 

13,000.00 

B.  J.  McCandless 

New  Sewickley 

Consol.  G.  S. 

68,900.00 

B.  J.  McCandless 

No.  Sewickley 

G.  S.  Add. 

39,000.00 

B.  J.  McCandless 

No.  Sewickley 

G.  S. 

93,000.00 

B.  J.  McCandless 

Patterson 

Jr.  H.  S.,  Gym.  Add. 

&  Alt . 

53,474.50 

Carlisle 

Sc  Sharrer 

Center  Twp. 

10  room  G.  S. 

70,000.00 

Carlisle 

&  Sharrer 

Bedford 

.  > 

G.S.,  Assem.Rm.&  H.S. 
Add. 

409,277.26 

Hunter  & 

Caldwell 

Broad  Top  Twp, 

.  Two  G.  S. 

113,840.48 

?» 

T7 

Col era in  Twp. 

G.  S. 

62,681.93 

7? 

77 

E. Providence 

G.  S. 

73,680.20 

:? 

77 

E.  St.  Clair 

G.  S. 

83,167.41 

V? 

77 

Everett 

H.  S.  Add. 

103,991.34 

?T 

77 

Harrison  Twp. 

G.  S. 

39,478.74 

77 

77 

Hopewell  Twp. 

H.  S.  Add. 

27,604.92 

77 

77 

Hyndman 

H.  S. 

193,590.94 

77 

77 

Juniata  Twp. 

G.  S. 

58,045.43 

77 

7? 

Kimmel  Twp. 

G.  G •  Ada. 

40,282.02 

77 

?7 

King 

G.  S. 

39,478.74 

77 

77 

Liberty  Twp. 

G.  S.  Adds. 

35,945.33 

77 

T? 

Mann  Twp. 

G.  S. 

39,478.74 

77 

77 

Monroe  Twp. 

G.  S. 

83,167.41 

77 

77 

Saxton 

H.  S.  Add. 

84,644.05 

77 

7? 

Snake  Spring 

G.  S. 

39,478.74 

7? 

77 

Southampton 

Two  G.  S. 

68,909.04 

77 

77 

South  Woodbury  H.  S. 

194,720.90 

77 

77 

YJ. Providence 

G.  S.  Add. 

73,784.90 

77 

77 

7J,  St.  Clair 
Lincoln 

Sc  G  •  S . 

83,167.41 

77 

77 

4 


bounty 

Location 

Type 

Amount 

Architect 

3EHKS 

Albany  Twp. 

G.S. 

59,629.46 

Calvin  J,  Young 

Bethel  Twp. 

H.  S.  Adds. 

20,356.46 

Jos.  L«  Steele 

Cumru  Twp. 

G.  S. 

81,420.00 

Elmer  H.  Adams 

Exeter  Twp. 

Consol.  H.S.  Add. 

130,000.00 

Elmer  H.  Adams 

Fleetwood 

Jr. -Sr.  H.  S. 

300,000.00 

Elmer  H.  Adams 

Greenwich  Tvp. 

Consol.  G.  S. 

88,000.00 

Kline  &  Eisenhower 

Heidelburg 

G.  S. 

85,000.00 

Adil  Martin  Stern 

Ontelaunee 

H.  S.  Add. 

115,155.00 

Wayne  H.High  &Sons 

Long  swamp  Twp. 

Consol,  G.S.  &.  H.S, 

210,000.00 

Kline  &  Eisenhower 

* 

Maidencreek 

G.  S. 

88,606.00 

Wm.H.De chant  &  Sons 

Maxatawney 

Consol.  G.  S. 

115,000.00 

KLino  &  Eisenhower 

Pike  or  Earl 

Joint  G.  Consol.  S. 

71,849.85 

Calvin  J.  Young 

Robeson  Twp, 

Consol.  G.  S. 

125,000.00 

Claude  B.  Mengel 

Robesonia 

School  Addition 

60,000.00 

Edward  Z.  Scholl 

West  Reading 

Hf  S#  xxltcjr* 

61,000.00 

Raymond  J. Richardson 
Chas.  R. Muhlenberg 
(Assoc.  Architects 

West  Reading 

Jr. -Sr.  H.  S. 

385,900.00 

n  n 

Womelsdorf 

G  &  H.S.  Adds. 

132,828.00 

7Ja y ne  H.High&Sons 

BLAIR 

Allegheny 

G.  S. 

125,000.00 

Jos.  Hoover 

Bellwood 

Cr  •  3  •  Acid  • 

95,000.00 

*t  t» 

Blair 

G.  S. 

90,527.71 

Hunter  &  Caldwell 

Claysburg 

H.  S.  Add. 

106,843.11 

1?  t* 

No.T7oodbury 

G.  S.  Add. 

42,714.38 

it  tt 

Roaring  Spring  H.  S.  Adds. 

31,000.00 

Jos.  Hoover 

Snyder  Twp. 

G.  S. 

81,268.88 

Fred  J.  Shollar 

Tyrone 

H.  S. 

465,163.93 

Hunter  &  Caldwell 

Williamsburg 

H.  S.  Add. 

53,580.67 

it  n 

Woodbury 

G.  S. 

134,037.41 

ti  it 

BRADFORD 

rtthens  Twp. 

G.  S. 

23,000.00 

Harry  C.  Child 

Canton 

G  &  H.S. 

249,661.00 

Lawrie  &  Green 

LeRaysville 

H.  S.  Add. 

10,094.00 

Clarence  Wagner 

New  Albany 

G.  S. 

85,000,00 

Harry  C.  Child 
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County 

Location 

Type 

Amount 

Architect 

BRADFORD 
( Cont . ) 

Sayre 

G.  S. 

38,000.00 

Harry  C.  Child 

Smithfield 

Consol.  S.  Add. 

35,000.00 

Tt  tt 

So.Waverly 

g:  s. 

45,000.00 

IT  TT 

Towanda 

G.  S. 

60,000.00 

Lawrie  Sc  Green 

Terry  Twp. 

G.  S. 

30,000.00 

Harry  C.  Child 

Troy 

G  &  II. S.  Adds. 

118,450.00 

Lawrie  &  Green 

Ulster 

Gym.  &  Aud.  Comb. 

35,000.00 

Harry  C.  Child 

BUCKS 

Perkasie  & 
Sellersville 

H.  S.  Adds. 

175,000.00 

Charles  M.  Talley 

Buckingham 

Jr. -Sr.  H.  S. 

166,000.00 

Heacock  &  Hokanson 
C.A.  Scheuringer 

Doylestown 

Jr. -Sr.  H.  S. 

350,000.00 

A. Oscar  Martin  & Son 

Falls ington 

Consol.  S.  Adds. 

110,000.00 

Herman  L.  Mack 

Middletown 

H.  3.  Add. 

90,000.00 

A. Oscar  Martin&Son 

Nockamixon 

Consol.  S.  Adds. 

51,225.00 

IT  TT  TT 

Morrisville 

H.  S.  Adds. 

90,000.00 

Thos.  B.Stockham 

Morrisville 

Elem.G.  S. 

40,000.00 

TT  " 

Northampton 

H.  S.  Add. 

45,000.00 

Harry  Parker 

Springfield 

Adds, Passer  S. 

31,000.00 

Howard  I.Eiler  & 
Harry  W.  Stone 

Springfield 

G.  S.  Add. 

31,600.00 

it  Tf 

Springfield 

Jr. -Sr.  H.  S. 

190,750.00 

IT  TT 

Tullytov/n 

G.  S. 

50,000.00 

A. Oscar  Martin&Son 

Warrington 

G.  S. 

50,000.00 

TT  TT  TT 

BUTLER 

West  Sunbury 
&  Cherry  Twp. 

G.S.  &  Jr. -Sr.  H.3. 
Adds.  Yoc.  S. 

259,570.00 

Tillman  Scheeren,Jr. 

Clearfield 

Consol,  G.  S. 

50,000.00 

B.J.  McCandless 

Harrisville 

G.  c.  Sc  Add.  to  H.S. 

51,000.00 

71.  G.  Eckels  Co. 

North  Twp, 

G.  S. 

42,000.00 

B.  J.  McCandless 

Franklin 

Consol.  G.  S. 

74,000.00 

*:  Tt  tt 

Wash ington 

G.  S. 

120,000.00 

T7  >T  Tt 

Zelianople 

Jr. -Sr.  H.  S.  Adds. 

136,000.00 

tt  ??  TT 

T? 


T.  1 


.. 
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ounty 

Location 

Type 

Amount 

Architect 

AMBRIA 

Bamsboro 

H.  S.  Bldg. 

588,402.00 

Hunter  8c  Caldwell 

Blacklick  Twp. 

Add.  to  H.  S. 

80,000.00 

R.  G.  Howard 

Carrolltown 

H.  S.  Add. 

175,534.69 

Hunter  8c  Caldwell 

E.  Carroll 

10  Rm.  G.  S.  Bldg. 

111,622,00 

Horace  A.  Bailey 

E.  Conemaugh 

G  8c  Jr. -Sr.  H.S. 

555,476.35 

rt  tr 

Cresson 

H.  S. 

306,189.00 

t?  t* 

Croyle  Twp. 

G.  S. 

45,000.00 

H.B.Raff ensperger 

Elder  Twp. 

Jr. -Sr.  H.S. 

291,171.56 

Horace  A,  Bailey 

Elder  Twp. 

G.  S.  Bldgs.  (2) 

63,633.25 

n  i* 

Gallitzin 

Jr. -Sr.  High  School 

225,000.00 

R.  G.  Howard 

Gallitzin 

G.  S.  Add. 

50,280.00 

F.  A.  Hersh 

Gallitzin 

Add.  to  Jr. -Sr.  H.  S. 

74,000.00 

??  ?T  T? 

Johnstown 

Adm.  Bldg. 

115,435.00 

H.  M.  Rogers 

Lilly 

H.  S.  Bldg. 

551,109.45 

Hunter  8c  Caldwell 

Nanty  Glo 

H.  S.  Bldg. 

549,631.04 

??  TT 

Nicktown 

Jr. -Sr.  H.  S. 

200,000.00 

R.  G.  Howard 

Patton 

H.  S. 

466,775.60 

Hunter  8c  Caldwell 

Portage  Twp. 

H.  S. 

310,305.27 

Horace  A.  Bailey 

Reade  Twp. 

H.  S. 

276,612.93 

Hunter  8c  Caldwell 

Spangler 

Jr. -Sr.  H.  S. 

216,874.25 

Horace  A.  Bailey 

Washington 

G.  S. 

99,283.71 

Hunter  8c  Caldwell 

CAMERON 

Emporium 

Elem.  S.  Bldg. 

90,000.00 

R.  G.  Howard 

CARBON 

Banks  Twp. 

Joint  H.  S. 

320,000.00 

Walters  8c  Boyle 

Beaver  Meadows  G.  S. 

150,000.00 

rt  it 

Bowmanstown 

G.  S.  Add. 

52,000.00 

Rinker  8c  Heifer 

Mahoning  Twp. 

Consol.  G.  S. 

90,000.00 

Muhlenberg  Bros. 

Mauch  Chunk 

Jr. -Sr.  H.  S. 

365,000.00 

A.  G.  Frank 

Penn  Forest 

G  8c  H.S. 

348,250.00 

Eiler  8c  Stone 

Penn  Forest 

Consol.  G.  S. 

42,500.00 

Tf  IT 

Summit  Hill 

Sr.  H.  S. 

155,328.85 

C.  F.  Storch 

Towanensing 

Consol.  G.  S. 

77,000.00 

Eiler  8c  Stone 

Trenckov; 

n  c1 

'  r  •  • 

175,000.00 

Walters  8,  Boyle 
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bounty 

Location 

Type 

Amount 

Architect 

CENTRE 

Bellefonte 

H.  S.  Add. 

244, 778.42 

Hunter  &  Caldwell 

Centre  Hall 

G.  S.  -  12  Rm. 

85,529.50 

Dean  E.  Kennedy 

Centre  Hall 

H.  S.  Add. 

63,165.40 

Tt  H 

E.  Penns  Yalley  H.  S.  Add. 

80,362.50 

Jos.  Lesher  Steele 

Gregg  Twp. 

H.  S.  Add. 

129,188.42 

Hunter  &  Caldwell 

Harris  Twp. 

G.  S.  (Boalsburg) 

29,700.00 

Dean  E.  Kennedy 

Hublersburg 

Jr. -Sr.  Voc.  H.  S. 

135,000.00 

F.  A.  Hersh 

Philipsburg 

H.  S.  Add. 

129,314.10 

Hunter  &  Caldwell 

Rush  Twp.  & 
Osceola  Mills 

Two  G.S.  &  G.S.  Add. 

213,157.82 

Hunter  &  Caldwell 

Snow  Shoe 

Jr. -Sr.  H.  S. 

153,016.00 

T.  K.  Hendryx 

Snow  Shoe  Twp. 

Two  G.S.  Adds. 
Clarence  &  Moshannon 

50,977.75 

Hunter  &  Caldwell 

State  College 

Jr. -Sr.  H.  S. 

693,060.00 

Dean  E.  Kennedy 

Worth  Twp. 

H.  S.,  Port  Matilda 

158,047.99 

Hunter  &  Caldwell 

CHESTER 

Atglon 

G  •  S .  Add . 

22,000.00 

Ralph  P.  Minich 

Down ingt  own 

Jr. -Sr.  H.  S.  Add. 

68,000.00 

John  H.  Mower e 

Parkesburg 

G.  S. 

45,496.43 

James  G.  Ludwig 

Spring  City 

H ,  S .  Add . 

44,731.69 

IT  II 

Warwick  Twp. 

H.  S.  Add. 

46,306.00 

77 .Mars hall  Hughes 

Wost  Chester 

G  •  £ •  Add • 

121,000.00 

Gondos  &  Gondos 

CLARION 

Clarion 

R.  S.  iidd . 

90,000.00 

R.  G.  Howard 

Clarion  & 
Limestone  T. 

Consol,  Jr#-Sr.  H.S« 
&  G  •  S  •  i^.dd  • 

80,000.00 

ST  IT  IT 

Clarion 

G.  S. 

85,000.00 

7!  t? 

E. Monroe  Twp. 

G.  S. 

45,000.00 

T7  7?  T? 

Hawthorn 

G.  S. 

168,000.00 

The  Thayer  Co. 

Piney  Twp. 

G.  S . 

30,000.00 

R.  G.  Howard 

Knox 

H  &  G.S.  Adds. 

207,127.00 

Holmes  Crosby 

Licking  Twp. 

G.  S. 

30,000.00 

R.  G.  Howard 

New  Bethlehem  H.  S. 

387,000.00 

TT  IT  TT 

Perry  Twp. 

G.  S. 

72,000.00 

TT  IT  'I 
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ounty 

Location 

Type 

Amount 

Archit  ect 

LARI ON 

Rimersburg 

Joint  H.  S.  Add. 

109,000.00 

J.  Howard  Hicks 

(Cont. ) 

Madison  Twp. 

H.S.  Rimersburg 

225,000.00 

a  it  a 

Richland  Twp. 

Consol.  H.  S.  Add. 

89,000.00 

The  Thayer  Co, 

Sc  St  .Petersburg 

Salem  Twp. 

G.S.  Add. 

66,850.00 

Tillman  Scheeren,Jr, 

Shippenville 

G.S .  Add. 

45,000.00 

R.  G.  Howard 

Sligo 

Jr. -Sr.  H.  S. 

199,000.00 

Tillman  Scheeren,Jr 

Strattonville 

G.  S. 

27,500.00 

R.  G.  Howard 

Washington 

G.  S. 

53,327.38 

Emmett  E.  Bailey 

'CLEARFIELD 

Bell  Twp. 

Joint  Jr. -Sr.  H.S. 

325,000.00 

F.  A.  Hersh 

Bigler  Twp. 

Jr. -Sr.  H.  S. 

335,081.00 

Hunter  &  Caldwell 

Boggs  Twp. 

G.S.  Add.,  Blue  Ball 

57,000.00 

F.  A.  Hersh 

Chest  &  Fer¬ 
guson  Twps. 

G.  S. 

46,680.00 

tt  a  a 

Clearfield 

New  H.  S.  Bldg. 

577,001.76 

Hunter  &,  Caldwell 

Cooper  Twp. 

Jr. -Sr.  H.S.  Add. 

120,000.00 

R.  G.  Howard 

Covington  Twp. 

G.  S.  Bldg. 

30,000.00 

F.  A.  Hersh 

Curwensville 

H.  S. 

400,808.46 

Hunter  &  Caldwell 

Decatur  Twp. 

G.S.  Bldg. 

46,000.00 

F.  A.  Hersh 

DuBois 

Voc.  S.  and  Stadium 

174,170.00 

Lawrie  &  Green 

Girard  Twp. 

Elem.  S.  Bldg. 

32,000.00 

F.  A.  Hersh 

Goshen  Twp. 

G.  S. 

39,478.74 

Hunter  &  Caldwell 

Huston  Twp. 

G.  Sc  H.S.  Adds. 

130,000.00 

Lawrie  &  Green 

Irvona 

G .  S . 

68,490.23 

Hunter  &  Caldwell 

Jordan  Twp. 

G.  S. 

60,000.00 

R.  G.  Howard 

Lawrence  Tvrp. 

G.  S. 

56,515.04 

Hunter  &  Caldwell 

Morris  Twp. 

Add.  &  Alt.  to  G.S. 

48,473.92 

C.M.  Bauchspies 

Osceola  Mills 

Add.  to  K.  S. 

53,500.00 

F.  A.  Hersh 

Penn  Twp. 

G.  S. 

72,000.00 

R.  G.  Howard 

Pike  Twp. 

G.  S. 

46,000.00 

F.  A.  Hersh 

Pike  Twp. 

G.S.  (Olanta) 

47,500.00 

!!  it  it 

Decator  Twp. 

G.S. 

47,500.00 

a  a  tr 

Sandy  Twp. 

G.S.  (Oklahoma) 

60,000.00 

R.  G.  Howard 

/ 


, 

« 
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County 

jCLEARFIELD 
( Cont. ) 


CLINTON 


COLUMBIA 


Locat  ion 
Sandy  Twp. 
Sandy  Twp. 
West over 


Type 


Amount 


Archit  ect 


G.S.  (Wilson  Terrace)  45,000.00  R.  G.  Howard 
Jr. -Sr.  H.  S.  Add.  125,000.00 

G.S.  Add.  &  Aud.  40,000.00 


it  tt 


F.  A.  Hersh 


Union  Twp. 

G.S.  (Rockton) 

45,000.00 

R.  G.  Howard 

Woodward  Twp. 

A5d.  to  H.S. ( Ho utzdale)  175,000. 00 

F.  A.  Hersh 

Avis 

H.S.  Add. 

60,000.00 

R.  G;  Howard 

Beech  Creek 

G.  S. 

60,000.00 

tt  tt  tt 

Castanea  Twp. 

G.S.  Add. 

33,000.00 

tt  it  it 

Lock  Haven 

G.S. 

95,000.00 

tt  tt  tt 

Lock  Haven 

Voc.  Shop 

70,000.00 

it  tt  tt 

Lock  Haven 

G.S.  Bldg. 

120,000.00 

tt  tt  tt 

Porter  Twp. 

G.S. 

30,000.00 

tt  tt  tt 

Woodward  Twp. 

G.S. 

55,000.00 

it  ;t  tt 

Bant on 

Add.  to  Benton  Jt.S. 

119,516.00 

John  A.  Schell 

Berwick 

Sr.  H.  S. 

427,933.00 

Davis  8c  Rice 

Cent relia 

H.S.  Add. 

59,168.00 

G. Cleveland  Freeman 

Conyngham  Twp. 

,  G  8c  H.S.  Add. 

125,000.00 

tt  tt  tt 

Greenwood  Twp, 

,  G  •  S . 

70,137.00 

Davis  8c  Rice  and 
John  A.  Schell 

Hemlock  8c  Mon¬ 
tour  Twps. 

-  Jt.  Elem.  S. 

85,244.00 

John  A.  Schell 

Locust  8c  Roar 

-  Jt.  Jr. -Sr.  H.S. 

229,250.00 

Eiler  8c  Stone 

ing  Creek  Twps 

Greenwood, Pine  Jr. -Sr.  H.S.  (Millville) 278, 716.00 
Madison  8c  Mt. 

Pleasant  Twps. 


Schell  8c  Davis  8c 
Rice 


CRAWFORD 


Bloomfield  Twp. 

Jr. -Sr.  H.S. Add. 

94,000.00 

Cochrantown 

H.S.  8c  G.S.  Add. 

179,440.00 

Conneautville 

G.S. 

63,469.84 

Linesville 

Jr. -Sr.  H.S. 

237,601.00 

Sparta  Twp. 

Voc.  S.  Add. 

51,000.00 

Springboro 

G.  S. 

63,469.84 

Townville 

Voc,  S.  Add. 

60,481.00 

Woodcock  Twp. 

Consol.  G.S. 

74,025.00 

A.  E.  Phillips 
Fred  A.  Fuller 

tt  tt 

E.  S.  Phillips 
Fred  A.  Fuller 

tt  tt 

tt  tt 

John  H.  Phillips 
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County 

Location 

Type 

Amount 

Architect 

CUMBERLAND 

S. Middleton 

Jr. -Sr.  H.  S.  Add, 

149,999.58 

Raymond  C.  Bobb 

Middlesex  Twp. 

G.  S. 

69,830.00 

James  W.  Minick 

Silver  Spring 

G,  S. 

100,000.00 

Lawrie  Sc  Green 

Upper  Allen  Twp 

>  G.  S.  ( Sheperdstown) 

50,000.00 

Henry  Y.  Shaub 

DAUPHIN 

Conewago  Twp. 

G.  S. 

50,938.00 

Wm. Lynch  Murray 

Dauphin 

G.  8c  H.S.  Add. 

39,000.00 

Henry  Y.  Shaub 

Gratz 

G.  S. 

26,739.50 

Wm. Lynch  Murray 

Halifax 

H  8c-  G.S.  Add. 

100,000.00 

Filer  Sc  Stone 

Halifax  Twp. 

G.  S. 

56,434.00 

Wm. Lynch  Murray 

Hummelstown 

G  8c  H.S.  Add. 

75,000.00 

Lawrie  &  Green 

Jackson  Twp. 

G.  S. 

57,798.00 

Wagner  &  Kosier 

Londonderry 

G.  S. 

92,308.00 

Wm. Lynch  Murray 

Lower  Paxton 

Consol.  S.  Add. 

111,000.00 

Kast  &  Kelker 

Lower  Swatara 

G.  S. 

50,938.00 

Wm,  Lynch  Murray 

Lykens  Twp. 

Consol.  Jr. -Sr.  H.S. 

168,038.50 

t»  !»  tr 

Lykens  Twp. 

G.S. 

50,938.00 

TT  T7  TT 

Middletown 

H.S.  Add.  Gym 

36,710.00 

J.  H.  Wicker sham 

Middletown 

Jr.  H.S. 

274,450.00 

TT  TT  TT 

Penribrook 

G.S.  Alt.  &  Add. 

105,281.75 

Wm.  Lynch  Murray 

S.  Hanover  Twp, 

.  G.S. 

66,994.00 

TT  »T  TT 

Swatara  Twp. 

H.S.  Alt.  Sc  Add. 

218,422.10 

M,  Dale  Smith 

Upper  Paxton 

G.  S. 

46,470.16 

Harry  R.  Lenker 

Washington  Twpv  G.  S. 

56,434.00 

Wm.  Lynch  Murray 

W. Hanover  Twp. 

G.  S. 

42,818.00 

?T  TT  TT 

DELAWARE 

Chester 

Voc.  &  Ind.  Arts. H.S. 

750,000.00 

Versus  T.  Ritter 

Clifton  Height 

s  Jr. -Sr.  H.S. 

435,410.00 

McKenzie  8c  Blew 

Collingdale 

G.  S. 

150,000.00 

Henry  Y.  Shaub 

Concord  Twp. 

G.  S. 

100,770.90 

McKenzie  8c  Blew 

Darby 

H.  S.  Add. 

200,984.65 

TT  TT 

Darby  Twp. 

Jr.  H.  S. 

190,000.00 

Mahlon  J.  Bye 

Folcroft 

Folcroft  S.  Add. 

45,061.48 

McKenzie  Sc  Blew 
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County 

Location 

Type 

Amount 

Architect 

DELAWARE 

Prospect  Park 

G.S.  Add. 

260,000,00 

H.  L.  Shay 

( Cont . ) 

Ridley  Twp. 

Sr. -Jr.  H.  S.  Add. 

175,000.00 

Edward  Z.  Schell 

Upper  Chi- 

G.  S. 

190,000.00 

W.  E.  Hance 

Chester  Twp, 

ELK 

Fox  8c  Horton 

Jr. -Sr.  H.S.( Boot  Jack)  180,000.00 

R.  G.  Howard 

Horton  Twp, 

G.S.  Add. 

35,000.00 

TT  TT  TT 

Jay  Twp, 

Jr. -Sr.  H.S. 

153,000.00 

tt  TT  ?t 

Jones  Twp. 

H.S.  Add. 

50,000.00 

Tt  TT  TT 

.  % 

Ridgway 

Jr. -Sr.  H.S. 

135,000.00 

TT  T?  TT 

Ridgway  Twp, 

G.  S. 

57,000.00 

TT  TT  TT 

Ridgway  Twp. 

G.  S.  ( Rolfe ) 

43,000.00 

TT  TT  TT 

Ridgway 

H.S.  Add. 

17,000.00 

TT  TT  TT 

ERIE 

Elk  Creek  8c 

H.S. 

280,000.00 

Fred  A.  Fuller 

Coneaut  Twps. 
Edinboro 

Voc.  S. 

103,170.00 

Meyers  8c  Johnson 

Harbor  Creek 

Jr. -Sr.  H.S. 

412,920.00 

TT  TT 

LeBoeuf  Twp, 

G.S.  (Mill  Village) 

40,500.00 

Fred  A.  Fuller 

Middleboro 

Jt.  Jr. -Sr.  H.S. 

102,300.00 

Clement  S.  Kirby 

Wattsburg 

Jr. -Sr,  H.S. 

.  56,998.00 

Fred  A.  Fuller 

Wesleyville 

G  8c  H.S.  Add. 

113,126.00 

Meyers  8c  Johnson 

FAYETTE 

Brownsville 

G.S. 

91,926.18 

Harry  W.  Altman 

Brovmsville 

H.S. 

8  50,841.49 

TT  TT  TT 

Dunbar  Twp. 

H.S. 

572,775.00 

Emil  R.  Johnson 

Dunbar  Twp. 

G.S. 

96,124.00 

TT  TT  TT 

Franklin  Twp. 

G.S. 

187,304.77 

Harry  W.  Altman 

German  Twp. 

H.S.  Annex 

235,511.91 

TT  TT  TT 

Masontown 

E.S.  Add. 

170,111.75 

T7  TT  ?T 

Menallen  Twp. 

Conso.  H.  S. 

332,971.48 

TT  TT  TT 

North  Union 

H.S.  Add. 

255,000.00 

T.  Roy  Fulton 

Ohiopyle 

Completion  of  H.S. 

35,926.66 

Harry  W.  Altman 

Perry  Twp. 

H.S. 

318,121.64 

TT  TT  TT 
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County 

Location 

Typo 

Amount 

Architect 

FAYETTE 

Point  Marion 

G.S.  Bldg.  8c  H.S. Annex 

144,324.98 

Harry  W.  Altman 

S. Connells- 
ville 

Completion  of  H.S. 

35,934.04 

T?  »T  TT 

Springfield 

G.  S. 

20,065.00 

tt  tt  ii 

S.  Union  Twp, 

Consol.  G.S. 

149,078.00 

Emil  R.  Johnson 

Redstone  Twp. 

H.S.  Add. 

488,671.22 

It  IT  It 

Upper  Tyrone 

G.S. 

66,363.00 

Howard  G.  Frank 

Uniontown 

Sr.  H.S. 

131 , 249 . 32 

Emil  R.  Johnson 

Uniontown 

Ind.  Arts  S. 

71,825.00 

ti  ti  it 

Wharton  Twp. 

G.  S. 

184,793.19 

Harry  W.  Altman 

FOREST 

Barnett  Twp. 

G.  S. 

30,000.00 

R.  G.  Howard 

Hickory  Twp. 

Aud.  &  Gym.  to  S. 

40,000.00 

ti  ?T  tt 

Jenks  Twp. 

G  &  H.S. 

203,280.00 

Eiler  &  Stone 

Tionesta 

H.S.  Add. 

35,000.00 

R.  G.  Howard 

FRANKLIN 

Chambersburg 

Jr.  H.S. 

450,000.00 

Lawrie  &  Green 

Greene  Twp. 

G.S.  (Green  Village) 

49,311.00 

James  W.  Minick 

Letterkenney 

G.  S. 

50,000.00 

E.  G.  Good,  Jr. 

Letterkenney 

G.  S. 

50,000.00 

It  If  Tt  If 

Lurgin  Twp. 

G.  S. 

50,000.00 

tl  If  It  tt 

Mercersburg 

H.S.  Add. 

249,778.00 

Lawrie  &  Green 

Mont  Alto 

G.S. 

39,668.00 

James  W.  Minick 

Quincy  Twp. 

G.S.  Add.  (Fairview) 

17,720.00 

t?  it  tt 

Quincy  Twp. 

G.S.  (Quincy) 

53,363.00 

1?  Tt  Tt 

Quincy  Twp. 

G.S.  (Blue  Rock) 

32,266.00 

t?  tt  tt 

Quincy  Twp. 

H.S.  ,  Alter  &  Add. 

166,775.00 

t!  Tt  tt 

Quincy  Twp. 

G.S.  (Elkbrook) 

29,895.00 

tt  Tt  Tt 

Greene  Twp. 

G.S.  (Scotland) 

53,105.00 

tt  it  tt 

Southampton 

Six  Rm.  G.S. 

58,000.00 

E.  G.  Good,  Jr. 

Southampton 

Four  Rm.  G.S, 

40,000.00 

it  it  tt  tt 

• 

County 

Location 

Type 

Amount 

Architect 

FULTON 

Bethel  Twp. 

H.S.  Add. 

60,000.00 

E.  G.  Good,  Jr. 

Dublin  Twp. 

H.S.  Add. 

31,800.00 

?t  n  ri  ii 

Licking  Creek 

Secondary  S. Bldg. Add. 

36,000.00 

ii  ii  ii  ii 

Taylor  Twp. 

Secondary  S. Bldg. Add. 

100,000,00 

ii  ii  ii  ii 

GREET  IE 

Liberty  Twp . 

H.S. 

337,768.00 

The  Thayer  Co. 

Spring  Hill 

G.  3. 

58,800.00 

ii  ii  ii 

Wayne  Twp . 

Six  Rm.  G.S.  ,  Spraggs 
4  Rm.  G.S. , Hoover  Run 

104.,  306.09 

Harry  W.  Altman 

HUNTINGDON 

Alexandria 

H.S,  Adds. 

142,354.85 

Hunter  8c  Caldwell 

Broad  Top  City 

G.S. 

39,478*74 

ii  ii 

Cromwell  Twp. 

G.S.  (Marklesburg) 

58,045,43 

ii  ii 

Hope  Well  8c 
Lincoln 

G.  S. 

86,263.99 

ii  ii 

Huntingdon 

Jr, -Sr.  H.S.  Add. 

151,406.00 

Dean  E.  Kennedy 

Mapleton 

G.S. 

73,684.52 

Hunter  8c  Caldwell 

Mill  Creek 

G.S. 

40,000.00 

A.  W.  Bodine 

Jackson  8c 
Miller  Twps. 

G.S. 

39,478.74 

Hunter  8c  Caldwell 

Mount  Union 

H.S. 

239,201.88 

ii  ii 

One ida 

G.S. 

62,809.44 

■i  ii 

Orbisonia 

H.S.  Add. 

144,270.75 

ii  ii 

Petersburg 

H.S.  Add. 

99,738.53 

ii  ii 

Saltillo 

H.S.  Add. 

69,893.43 

ii  ii 

Todd 

G.S. 

86,263.99 

ii  ii 

V/arriors  Mark 

Jr. -Sr.  H.S.  Adds. 

98,567.00 

Dean  E.  Kennedy 

West  Twp. 

G.S. 

39,478.74 

Hunter  8c  Caldwell 

Wood  Twp . 

H.S.  Add. 

127,195.92 

ii  ii 

INDIAN/* 

Armagh 

Jr. -Sr.  H.S. 

325,000.00 

Frank  A.  Ilersh 

Blairsville 

H.S.  Annex 

96,760.00 

Prack  8c  Prack 

Center  Twp. 

G.S. 

115,000.00 

Tillman  Scheeren,J? 

Cherry  Tree 

H.S. 

255,325.48 

Hunter  8c  Caldwell 
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County 

Location 

Type 

Amount 

Architect 

INDIANA 

Clymer 

II. S.  Adds.  &  Alt. 

218,921.12 

Hunter  A  Caldwell 

( Cont . ) 

East  Mahoning 

H.S.  Add. 

416,380.29 

;i  n 

Elders  Ridge 

Voc.  S.  Add, 

97,600.00 

Tillman  Scheeren, Jr. 

Green  Twp. 

Jr. -Sr.  H.S. 

325,000.00 

Ezekiel  Levinson 

Homer  City 

H.S.  Add. 

65,000,00 

R.  G.  Howard 

Indiana 

Voc,  S. 

125,000.00 

The  Thayer  Co. 

Pine  Twp 

Jr. -Sr.  H.S.  Add. 

183,394.63 

Hunter  &  Caldwell 

Plumville 

H.S. 

263,253.88 

ii  it 

.*» 

Rayno  Twp . 

S  Adds. 

62,400.00 

Frank  A.  Hersh 

Sultsburg 

H.S.  Add. 

31,487.66 

Charles  H.Sorber 

W. lite  Twp. 

G.S. 

144,089.40 

Tillman  Scheeren,  Jr. 

JEFFERSON 

Bro  ckway 

H.S.  Add. 

90,000.00 

R.G.  Howard 

Punxsutawney 

G.S. 

110,000.00 

ft  TT  TT 

Reynoldsville 

H.S.  (new) 

452,584.24 

Hunter  &  Caldwell 

Snyder  Twp. 

G.S.  Add. 

35,000.00 

R.  G.  Howard 

Washington  Twp 

.  Consol.  G.S. 

115,000.00 

Frank  A.  Hersh 

JUNIATA 

Port  Royal 

H.S. 

141,847.32 

Raymond  C.  Bobb 

Miffl intown 

H.S.  Add.  (Juniata) 

65,247.00 

Malcolm  A.Clinger 

Delaware  Twp. 

G.S.  Add. 

74,395.51 

B.E,  Starr 

LACKAWANNA 

Archbald 

H.S. 

364,908.34 

James  A.  Barrett 

Blakely 

TT  Q 

•  « 

349,051.69 

Vincent  Russoniello 

Carbcndale 

G.S.  (Whites  Crossing) 

29,000.00 

Gerald  A.  MacHale 

Carbondale 

G.S. 

205,000.00 

John  J.  Howie y 

Clarks  Summit 

H.S.  Add. 

70,000.00 

Davis  &  Lewis 

Covington  Twp. 

Consol.  S.  Add. 

33,975.00 

John  J.  Howley 

Del ton 

H.S.  Add. 

125,000.00 

Davis  &  Lewis 

Dumnore 

Jr.  H.S. 

747,751.14 

Edward  J. Rut ledge 

Fell  Twp. 

Jr. -Sr.  H.S. 

571,940.00 

John  J.  Hoxvley 

Greenfield 

G  A  H.S.  Add. 

30,000.00 

Floyd  A.  Chapman 

> 
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County 

Location 

Type 

Amount 

Architect 

LACKAWANNA 

Lackawanna 

Voc.  H.S. 

751,000.00 

John  J.  Howley 

( Cont . ) 

Lackawanna  Twp. 

,  H.S. 

274,500.00 

t»  it 

Mayfield 

H.S. 

510,200.00 

Tf  Tt 

Moscow 

H  &  G.S.  Add. 

151,000.00 

TT  Tf 

Moosic 

H.  S. 

250,000.00 

Hanco-ck  &  Willson 

Moosic 

G.S. 

52,896.51 

t?  *  t» 

Old  Forge 

H.S. 

500,000.00 

Tf  TT 

Scott  Twp. 

G  &  H.S.  Add. 

67,644.90 

n  tt 

So.Abington 

G.S. 

125,000.00 

Davis  &  Lewis 

Taylor 

Eight  Rm.  G.S. 

93,110.00 

John  J.  Howley 

Taylor 

Ten  Rm.  G.S. 

115,632.00 

tt  tt 

Taylor 

H.S.  Add. 

83,573.00 

TT  TT 

Throop 

H.S. 

225,500.00 

TT  Tf 

Vandling 

G.S. 

100,882.26 

Hancock  &  YJillson 

W  inton 

Jr. -Sr.  H.S. 

571,940.00 

John  J.  Howley 

LANCASTER 

Columbia 

H.S.  Add. 

260,000.00 

Lawrie  &  Green 

Elizabethtown 

H.S.  Add. 

99,321.22 

C.  Emlen  Urban 

Warv/ick  Twp. 

Consol.  G  L  H.S.  Adds 

.  70,000.00 

Henry  Y.  Shaub 

LAWRENCE 

Mahoning  Twp. 

G.S. 

40,000.00 

W.G.  Eckles  Co. 

Neshannock  Twp  H.S.  &  Add.  to  G.S. 

200,000.00 

tt  tt  it  t» 

New  Wilmington 

H.S.  Add. 

100,000.00 

TT  TT  t?  TT 

N.  Beaver  Twp. 

H.S.  Add. 

65,000.00 

it  tt  tt  tt 

Shenango  Twp. 

H.S.  Add. 

110,000.00 

TT  TT  TT  TT 

Y/ampum 

H.S. 

215,000.00 

TT  TT  Tf  TT 

Wayne  Twp. 

G • S •  Add • 

36,000.00 

B.J.  Me Candle ss 

LEBANON 

Bethel  Twp. 

G.S.  Add. 

135,000.00 

Edward  Z.  Scholl 

Jonestown 

Jr. -Sr.  H.S. 

175,000.00 

tt  tt  tt 

No.  Anville  Twp.  Consol.  G.S. 

80,000.00 

TT  TT  TT 

No.  Cornwall 

G.S. 

48,426.00 

Wm.H. Dechant  &  Sons 

-  • 
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County 

Location 

Type 

Amount 

Architect 

[LEBANON 
( Cont . ) 

No.  Lebanon 

Consol.  G.S. 

85,000.00 

Edward  Z.  Scholl 

Union  Twp. 

G.S. 

79,714.00 

Miles  B.  Dechant 

S. Lebanon  Twp.  Jr. -Sr.  H.S. 

175,000.00 

Edward  Z.  SCholl 

li  LEHIGH 

1 

Hanover  Twp, 

Consol.  G.S. 

33,000.00 

H.F. Everett  &  Assoc 

Heidelberg  Twp.  Consol.  G.S. 

75,000.00 

tr  tt 

Ivlacungie 

G.S. 

62,000.00 

tt  ft 

Lower  Macungie  Consol.  G.S. 

161,000.00 

tt  tf 

Lower  Milford  Consol.  G.S. 

75,000.00 

ft  tt 

Lynn  Twp, 

Jr. -Sr.  H.S, 

185,000.00 

tt  tt 

N, Whitehall 

Consol.  G.S. 

75,000.00 

tt  tt 

Upper  Milford  Consol.  G.S. 

93,000.00 

ft  tt 

Upper  Saucon 

Consol.  S.  (Center 

V.  )125,000.00 

tt  tt 

Washington  Twp.  Conso.  G.S. 

75,000.00 

tt  ft 

LUZERNE 


Ashley 

H.S.  Add. 

75,000.00 

Ralph  M.  Herr 

Avoca 

Jr. -Sr.  H.S. 

315,107.32 

John  J.  Reilly 

Buck  Twp. 

G.S. 

16,000.00 

Floyd  A.  Chapman 

Conyngham  Twp. 

Pond  Hill  S  &  Add.  to 
#5  S. ,  Mocanaqua 

50,000.00 

Austin  L.  Reilly 

Conyngham 

G.S.  Add . 

15,036.00 

Harry  B.  Lentz 

Denison  Twp. 

G  ?■.  Elem. 

42,759.00 

tt  tt 

Butler  Twp. 

Consol,  G.S.  (Drums) 

133,975.25 

D.H.Grootenboer  & 
Philip  G.Knobloch 

Dupont 

Jr. -Sr.  H.S. 

270,189.92 

John  J.  Reilly 

Duryea 

H.S.  Add. 

339,528.94 

f»  T? 

Edwardsville 

Sr.  H.S. 

307,530.00 

J.  A.  Me Glynn 

Fairmount  Twp. 

G.  S.,  Mossville 

50,000.00 

Horace  G,  Cook 

Hazle  Twp. 

Consol.  G.&  H.S.  Adds 

.159,887.00 

Peter  B. Sheridan 

City  of  Hazlet 

on  G.S.  Add. 

88,622.40 

Harry  B.  Lentz 

Hazleton 

H.S.  &  Sr.  H.S.  Add. 

259,230.34 

tt  tt 

Hunlock  Twp. 

G.S. 

80,000.00 

Mack  &  Sahm 

Hunt ingdon 

H.S.  Add. 

49,890.00 

Wm. Walter  Witman 

1  »  tv 
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County 

Location 

Type 

Amount 

Architect 

LUZERNE 

Jackson  Twp. 

Consol.  G.S. 

70,000.00 

L.  Verne  Lacy 

( Cont . ) 

Jenkins  Twp. 

Jr. -Sr.  H.S. 

302,501.32 

John  J.  Reilly 

Luzerne 

H.S. 

225,000.00 

Ralph  M.  Herr 

Mountain  8c 

H.S.  Add. 

27,550.00 

Mack  8c  Sahm 

Farview  Twps. 

Farview  Twp. 

G.S.  (Mountain  Top) 

45,450.00 

Nant icoke 

H.S. 

500,000.00 

Geo,  P.  McLane 

Nescopeck 

H.S.  Add. 

119,259.40 

W, Marshall  Hughes 

Pittston  Twp. 

Jr. -Sr.  H.  S. 

265,482.49 

John  J.  Reilly 

Plains  Twp. 

G.S. 

157,000.00 

Ralph  M.  Herr 

Plains  Twp. 

H.S.  Add. 

83,636.00 

?f  IT 

Plymouth 

Gym.  (Plymouth  Boro) 

75,000.00 

it  tt 

Rice  Twp. 

G.S. 

63,000.00 

tl  If 

Ross  Twp. 

G.S.  (Sweet  Valley) 

75,000.00 

Horace  G.  Cook 

Swoyerville 

Jr. -Sr.  H.S.,Alt.8c  Add .13$ 822 . 39 

J.  A.  McGlynn 

Union  Twp. 

G.S. 

60,000.00 

Mack  Sc  Sahm 

W. Hazleton 

G.S. 

126,640.24 

D.H.Grootenboer  & 
Philip  G.  Knobloch 

V/.  Wyoming 

G.S.  Add. 

46,000.00 

Ralph  M.  Herr 

White  Haven 

H.S. 

120,000.00 

Walters  Sc  Boyle 

Wilkes-Barre 

H.S.  Add. 

95,000.00 

Ralph  M.  Herr 

LYCOMING 

Duboistown 

G.S.  Add. 

29,917.00 

W.D.Shollenberger 

Hepburn  Twp. 

Add.  of  Gym.  &  Aud. 

48,243.00 

F. Arthur  Reinhard 

Hughesville 

G  Sc  Jr.  H.S. 

224,974.00 

W.D.Shollenberger 

Jersey  Shore 

Jr. -Sr.  H.S.  Add. 

319,276.00 

tt  tt 

Jordan  Twp. 

G.S. 

43,217.27 

it  tt 

Lewis  Twp. 

G.S.  Add.,  Trout  Run 

34,495.00 

tt  *t 

McIntyre  Twp. 

H.S.  (new) 

151,231.00 

Clarence  Wagner  8c, 
E.  J.  Hosier 

Moreland  Twp. 

G.S. 

62,846.00 

W . D . Sho 11 enb erg  e  r 

Muncy  Twp. 

G.S.  Add. 

26,967.00 

Tt  t! 

Muncy  8c  Muncy 

Cr.  Jt,  H.S.  Add, 

85,000.00 

Lawrie  8c  Green 

Porter  Twp. 

G.S. 

37,670.00 

F. Arthur  Reinhard 

9* 
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County 

McKEAN 


MERCER 


MIFFLIN 


MONROE 


Location 

Sh 

Amount 

Architect 

Eldred  Twp. 

Jr. -Sr.  H.  S. ,  Eldred 

190,000.00 

R.  G.  Howard 

Hamlin  &  Ser¬ 
geant  Twps. 

Four  Schools 

478,116.79 

Hunter  &  Caldwell 

Liberty  Twp, 

Consol.  G.S.  Add. 

19,951.04 

Fred’k  A.  Fensel 

Port  Allegheny  G.S  &  Jr. -Sr,  H.S. 

Add. 

203,287.00 

Thomas  K.  Hendryx 

Delaware  Twp. 

Jr. -Sr.  H.  S. 

150,000.00 

The  Thayer  Co. 

Delaware  Twp, 

G.  S. 

50,000.00 

1*  tf  t! 

Greenville 

Penn  H.S.  Add. 

182,905.00 

tf  tt  tf 

Grove  City 

Jr.  H*S. 

275,000.00 

t*  tf  »f 

Jamestown 

Jt.  H.  S. 

144.000.00 

Fred  A.  Fuller 

Mercer 

G.  S. 

50,000.00 

The  Thayer  Co. 

Sandy  Lake 

Jr. -Sr,  H.  S. 

434,670.63 

Emmett  E.  Bailey 

Sharpsville 

G.  S. 

69,225.00 

E .  S .  Hanna 

Shanango  Twp. 

G.  S.  &  Jr. -Sr.  H.S. 

247,230.00 

t»  tt  t» 

Wheatland 

New  Comb.  Aud  &  Gym 

49,993.00 

ft  tf  T? 

Armagh  Twp. 

Milroy  H.S.  Add.  & 
Siglersville  G.  S. 

119,425.00 

Joseph  Lesher  Steele 

Brown  Twp. 

G.  &  H.S.  Add. 

95,200.00 

Lawrie  &  Green 

Derry  Twp. 

G.  S. 

96,310.00 

Tf  tf 

Derry  Twp. 

G.S.  Add.  (Highland) 

25,000.00 

ft  tt 

Granville 

G.  S. 

60,000.00 

ff  ft 

Union  Twp. 

H.S.  Add. 

159,895.88 

Hunter  &  Caldwell 

Barrett  Twp. 

H  •  S  •  x*dd.  • 

57,000.00 

Mack  &  Sahm 

Ross,  Eldred 
Sc  Polk  Twps. 

West  End  H.S. 

325,312.00 

Rinker  &  Kiefer 

E. Stroudsburg  H.S.  Add. 

152,882.00 

tt  tt 

Jackson  Twp. 

Secondary  S. 

38,057.00 

tt  tt 

Stroud  Twp. 

G*S.  ,  Alt .  Sc  Add.# 

68,477.00 

ff  ff 

Stroud  Twp 


*' 


County 

Location 

Type 

Amount 

Architect 

MONTGOMERY 

Bridgeport 

G.  S. 

100,770.90 

McKenzie  &  Blew 

Bridgeport 

H.S.  Add. 

51,860.00 

tt  " 

Collegeville 

J  r . -Sr .  H.S.  Add . 

137,393.60 

W. Mar shall  Hughes 

E.  Greenville 

Jr. -Sr.  H.  S. 

191,300.00 

tt  It  ” 

Franconia  itop 

G.  S. 

90,000.00 

Chas.  M.  Talley 

Plymouth  Twp. 

Jr.  H.S. 

230,000.00 

Howell  Lewis  Shay 

Souderton 

H.S.  Add. 

100,000.00 

Chas.  M.  Talley 

Stowe 

Jr. -Sr.  H.  S. 

288,137.00 

W. Marshall  Hughes 

;  MONTOUR 

Anthony  Twp. 

G.  S. 

46,074.00 

Davis  &  Rice 

Danville 

Jr.  H.  S. 

320,420.00 

tt 

Derry  Twp. 

H.S.  Add  (Washington- 

29,785.00 

tt  <t 

ville) 

Liberty  Twp. 

G.  S. 

48,726.00 

t*  tt 

Mahoning  Twp. 

G.  S.  Add. 

11,996.00 

tt 

NORTHAMPTON 

Lehigh  Twp. 

Jr. -Sr.  H.  S. 

198,000.00 

H.F. Everett  &  Assoc 

Northampton 

Wolf  S.  Add. 

22,000.00 

Howard  I.  Eiler  & 
Harry  "J.  Stone 

NORTHUMBERLAND  S.  Cameron  Twp  G.S. 

85,244.00 

Davis  &  Rice 

Milton 

H.S.  Add. 

126,300.00 

Lawrie  &  Green 

Washington 

G.  S. 

38,184.00 

Davis  &  Rice 

Ralph  Twp. 

H.S.  Add. 

77,066.00 

tt  tt 

Lewis  Twp. 

H.S.  Add.  (Turbotville)  74,717.00 

tt  tt 

Coal  Twp. 

Sr.  H.  S. 

381,809.30 

Henry  J.Socoloskie 

Kulpmont 

H.S.  Add. 

68,608.00 

Davis  &  Rice 

Shamokin 

G  &  H.S. 

222,000.00 

Howard  I.  Eiler  & 
Harry  W.  Stone 

Mt  .Carmel 

Voc.  H.  S. 

197,690.30 

H.  J.Socoloskie 

Marion  Heights  Keiser  G.  S. 

87,314.00 

Davis  &  Rice 

Mt .  Carmel 

Cr  •  S  •  .Held.  • 

44,786.20 

H. J.Socoloskie 

20 


County 

Location 

Type 

Amount 

Archit  ect 

KERRY 

Liverpool  & 
Buffalo  Twps. 
Spring  & 
Tyrone  Twps. 

Jt.  H.  S. 

G  &  H.S. (Landisburg) 

177,617.11 

200,644.00 

Highberger  &  Reed 

James  W.  Miniclc 

Duncannon 

H.S.  Add. 

154,823.62 

Highberger  &  Reed 

Blain 

G  8c  Voc.  H.S. 

71,178.02 

Tf  ‘ 

Tt 

Marysville 

H.S.  Add. 

54,098.50 

TT 

Tt 

Millerstown 

Consol.  H.S. 

172,352.85 

ft 

Tt 

N.E.  Madison 

Consol.  G.  S. 

44,907.45 

ft 

.  T 

Center  Twp. 

G  &  H.S.  (New  Bloomfield)  165,499 ,40 

TT 

?t 

PIKE 

Milford 

G.  S. 

62,045.00 

Rinker  & 

Kiefer 

Greene  & 
Dreher  Twps. 

H.S.  Add. 

(See  Wayne  County) 

91,535.00 

T? 

Tt 

POTTER 

Harrison  Twp. 

Jr. -Sr.  H.  S. 

118,000.00 

Charles  E 

.  Mott 

Roulette  Twp. 

G . S •  Ada . 

43,000.00 

ft 

tt 

Louisville 

G.  S. 

65,000.00 

tt 

tt 

Wharton  TV/p. 

G.S.,  One  Room 

9,000.00 

ft 

Tt 

Sweden  Twp. 

G. S •  Add • 

17,000.00 

ft 

T? 

Galeton 

Jr. -Sr.  H.  S. 

200,000,00 

tt 

Tf 

Shingl ehouse 

Jr. -Sr.  H.  S. 

218,117.00 

Thomas  K. 

Hendryx 

Co ude report 

G.  S. 

76,558.00 

tt 

ft 

SNYDER 

Spring  Twp. 

H.S.  Add. (Be avert own) 

69,933.00 

Davis  &  Rice 

Middleburg 

Sr. -Jr.  K.  S. 

127,781.00 

t7 

tt 

Sel insgrove 

Sr.  II.  S. 

158,668.00 

Tt 

tt 

SOMERSET 

Allegheny 

G.S. 

62,681.93 

Hunter  8c 

Caldwell 

Berlin 

G.S.  Add. 

148,774.07 

tt 

Tt 

Boswell 

H.S.  Add. 

100,000.00 

H. B . Raf f ensperger 

Confluence 

H.S. 

468,285.76 

Hunter  8c 

Cal dwell 

Hooversville 

H.S.  Add. 

89,261.51 

tt 

tt 

Jenners  Twp. 

G.S. 

57,896.56 

tt 

ft 

Northampton 

Consol.  G.  S. 

56,502.26 

tt 

ft 

Paint  Twp. 

G.  S. 

63,497.00 

tt 

tf 
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County 

Location 

Type 

Amount 

Archit ect 

SOMERSET 

Rockwood 

Jr.  H.  S. 

155,009.00 

Horace  A.  Bailey 

Salisbury 

H.S.  Add. 

78,747.69 

Hunter  8c  Caldwell 

Shade  Twp. 

H.S.  Add. ( Cairnbrook) 

67,407.40 

n  it 

Somerset 

H.S.  Add. 

198,921.00 

Horace  A.  Bailey 

SULLIVAN 

Cherry  8c  Colley  H.S.,  Two  G.S.  8c 
Twps.  8c  Dushore  G.S.  Add. 

429,432.00 

Vagner  8c  Rosier 
Hancock  8c  Willson. 

Colley  Twp. 

Jr.  H.S.  Add. (Lopez) 

64,591.00 

Clarence  Wagner  8c 

E.  J.  Hosier 

Davidson  Twp. 

Jr. -Sr, H.S. 

154,176.00 

W.D.  Shollenberg 

Elkland  Twp. 

G.  8c  H.S.  Add. 

75,229.00 

Clarence  Wagner  8c 

E.  J.  Hosier 

SUSQUEHANNA 

Brooklyn  Twp. 

H.S.  Add. 

50,000.00 

Mack  8c  Sahm 

Forest  City 

H.S.  Add. 

214,911.01 

Coon  8c  Barrett 

Montrose 

G.S. 

60,000.00 

Mack  8c  Sahm 

Rush, Forest 
Lake  &  Middle 

Jt.  G.  8c  H.S. 
it  own 

217,700.00 

Howard  I.  Eiler  8c 
Harry  W.  Stone 

Springvilla 

H.S.  Add. 

45,000.00 

Mack  8c  Sahm 

Susquehanna 

H.S.  Add. 

105,350.00 

Howard  I.  Eiler  & 
Harry  W.  Stone 

Thompson 

G.S. 

144,308.22 

W. Monroe  Whitney 

SCHUYLKILL 

Ashland 

H.S.  Add. 

160,000.00 

Edward  Z.  Scholl 

Barry  Twp. 

G.S. 

133,700.00 

Howard  I.  Eiler  8c 
Harry  W.  Stone 

Coaldale 

Sr.  H.  S.  Add. 

162,528.00 

A.  G.  Frank 

Coeldale 

G.  S. 

67,288.00 

it  if  it 

Delano  Twp. 

Gym.  Unit,  H.S.  Add. 

33,778.94 

Harry  B.  Lentz 

Eldred  Twp. 

Consol.  G .S. ( Fittman) 

121,450.00 

Howard  I.  Eiler  8c 
Harry  W.  Stone 

Frackville 

E.S.  Add. 

180,000.00 

Edward  Z.  Scholl 

Gilberton 

H.  S.  Add. 

150,000.00 

G. Cleveland  Freeman 

McAdoo 

Jr. -Sr.  H.S.  Add. 

327,500.00 

A.  G.  Frank 

T,7.  Mahanoy 

G.S. (Shenandoah  Hghts)  53,149.72 

D.  H.Grootenboer 

W.  Mahanoy 

G.S. 

53,149.72 

D.H.  Grootenboer 
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County 

Location 

Type 

Amount 

Arch.it  ect 

SCHUYLKILL 

Minersville 
Palo  Alto 

H.  S.  Add. 

G.  S.  Add. 

200,000,00 

59,777.0V 

Frank  X.  Reilly 

D.H.  Grootenboer  Sc 
Philip  G.  Knobloch 

Pine  Grove 

G .  S . 

84,895.02 

Muhlenberg  Bros. 

Pine  Grove 

H.S.  Add. 

350 , 300 . 34 

»*  " 

Shenandoah 

H.S.Add. 

150,000,00 

Austin  L. Reilly 

Tower  City 

G.  S. 

4,488.25 

D.H. Grootenboer 

Rush  Twp. 

G.S. 

46,595.00 

A.  G.  Frank 

Tama  qua 

Jr.  H.  S.  Add. 

101,958,00 

TT  ft 

Tama qua 

Sr.  H.  S.  Add. 

213,400.00 

!?  ft 

Tremont 

Jr. -Sr.  H.S.  Add. 

125,501.86 

Philip  G. Knobloch 

E. Union  Twp. 

H.S.  Add. 

5,935c  67 

Wm. Walter  Hitman 

E. Union  Twp. 

Sr.  H.S. (Brandonsville 

139 ,926.51 

Washington 

Consol.  G.S. 

60,454.97 

Muhlenberg  Bros. 

Mahanoy 

Jr.  H.  S. 

183,682,45 

D.H. Grootenboer 

TIOGA 

Liberty 

H.S. ,  Jt.  (Lycoming 
and  Tioga  Counties) 

139,600.00 

Howard  I.  Filer  8c 
Harry  W.  Stone 

West field 

H.  S.  Add. 

62,777.74 

Joseph  Lesher  Steele 

Covington 

H.S.  jidd. 

25,000.00 

R.  G.  Howard 

Knoxville 

"I  •  S  •  • 

47 , 321 . 50 

Joseph  Lesher  Steele 

Elkland 

G  &  H.S.  Add. 

80,000.00 

Harry  C.  Child 

Tioga 

Cons.  G  Sc  Sec.  S. 

163,000.00 

Jackson  Twp. 

G  8c  Sec.  S.  Add. 

70,571.00 

VJ.D.Sholl  enberger 

Blossburg 

G  Sc  Sec.  ,S.  Add. 

149,953.00 

•i  »» 

UNION 

Gregg  Twp. 

G.  S. 

36,000.00 

Malcolm  A.Clinger 

Lewis  Twp. 

G.  S. 

46,368.00 

it  « 

White  Deer 

Jr. -Sr.  H.  S. 

259,066,00 

Davis  Sc  Rice 

E. Buffalo  Twp.  G.S.  Add. 

49,676.00 

Malcolm  A.Clinger 

Buffalo  Twp 

.  G.  S. 

56,183.00 

**  n 

’.[.Buffalo  Twp.  G.S. 

46,374.00 

rt  » 

Kelly  Twp. 

G.S. 

56,183.00 

if  tf 

White  Deer 

Consol,  G.  S. 

87,444.00 

Davis  Sc  Rice 

"  •*  • 


* 
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County 

Location 

Amount 

Architect 

VENANGO 

Cranberry  Twp, 

,  H.  S.  Add. 

43,263.12 

Oscar  E.  Brenot 

Rockland  Twp. 

H.S.  Add. 

79,000.00 

»»  » 

Pleasantville 

H  &  G.S.  Add. 

169,752.00 

Holmes  Crosby 

Cornplanter 

G.  S. 

45,364.00 

Oscar  E.  Brenot 

WARREN 

Brokenstraw 

G.  S. 

65,499.55 

E.  A.  Phillips 

Columbus  Twp. 

G.  S. 

76,295.52 

ff  IT  IT 

Pine  Grove 

H.  S. 

96,864.78 

ti  tt  tr 

Sugargrove 

G.  S. 

56,000.00 

Joseph  B.  Wertz 

Sugargrove  Sc 

H.  S. 

200,000.00 

t»  it 

Freehold  Twps 

• 

Youngsville 

H.S.  Add.. 

32,000.00 

E.  A.  Phillips 

WASHINGTON 

Bentleyville 

G  &  H.S.  Add. 

99,991.70 

Conrad  C.  Compton 

Bethlehem 

Jr. -Sr.  H.  S. 

149,996.97 

ii  ti 

Canonsburg 

H.S.  Add. 

195,000.00 

George  W.  Brugger 

Canonsburg 

G.S.  Add • 

55,000 , 00 

ii  if 

Canton  Twp. 

G.S. 

60,000,00 

S.  Lloyd  Beall 

Canton  Twp. 

Wolf dale  G.S.  Add. 

14,000.00 

if  ti  if 

Centerville 

Jr.  H.S.  Add.  to  H.S. 

87,608.36 

J.  C.  Brenton 

Centerville 

Richevville  Annex 

32 , SC 9 . 40 

if  if  if 

E. Bethlehem 

Jr. -Sr.  H.  S. 

340,000.00 

S.  Lloyd  Beall 

E. Findley 

G.S.,  Consol 

47,417.00 

C.Garey  Dickson 

E.Pike  Run 

H.S.  Add. 

199,988.95 

Conrad  C.  Compton 

Hanover  Twp. 

G.S. 

59,958.24 

it  »i 

Monongahela  City  H.S.  Add. 

250,000,00 

W.  G.  Eckles  Co. 

Morris  Twp. 

Jr. -Sr.  H.  S. 

160,000,00 

The  Thayer  Co. 

Smith  Twp. 

Jr.  H.S. (Burgettstown) 

199,977.63 

Conrad  C.  Compton 

Smith  Twp. 

G.S.  (Slovan) 

78,000.00 

S.  Lloyd  Beall 

Smith  Twp. 

G.S.  (near  Racoon) 

92,000.00 

IT  If  I* 

Smith  Twp. 

G.S.  (Langeloth) 

56,000. 00 

II  If  If 

Union  Twp. 

G.S. 

99,999.39 

Conrad  C.  Compton 

Clayville 

H.S.  Add. 

99,750.00 

Press  C.  Dowler 

* 


County 

Location 

Type 

Amount 

Architect 

WAYNE 

Berlin  Twp. 

G.S.  Add . 

48,000.00 

Floyd  A.  Chapman 

Bethany 

G.S. 

50,000.00 

»?  t» 

Dreher 

H.S.  Add. 

(NOTE:  See  Pike  Co. 
School  in  2  counties) 

91,535.00 

Rinker  &  Kiefer 

Hawley 

G.S.  A  Add.  to  H.S. 

171,186.00 

John  J.  Howley 

Lehigh  Twp. 

G.S.  Add. 

60,000.00 

Floyd  A.  Chapman 

Pleasant  Mt. 

H.S.  Add. 

62,199.30 

Hancock  &  Willson 

Preston  Twp. 

G  &  Sec.  S.  Add. 

70,000.00 

Floyd  A.  Chapman 

S.Cannan  Twp 

G.S.  Add. 

25,000.00 

*»  tt 

Manchester 

G.  S. 

45,000.00 

It  *1 

WESTMDRELi'JJD 

Arnold 

G  &  Jr. -Sr.  H.S. adds. 

500,000.00 

The  Thayer  Co. 

Bell  Twp. 

Sr.  H.S. 

41 , 500 . 20 

Charles  H.Sorber 

Dorry  Twp. 

» 

H.S.  Add. 

149,482.57 

»t  n 

Hew  Florence 

H.S.  Add.. 

53,000.00 

H. B . Raf f ensperger 

Hempf ield 

Two  Jr.  H.S.  &■  Add  to 
Harold  School 

604,915.98 

Hunter  &  Caldwell 

Jeannette 

H.S. 

396,245.52 

Charles  H.  Sorber 

Latrobe 

Home  Ec. Cottage,  Alt, 

29,742.58 

it  i» 

Ligonier  Twp 

.  G.S.,  Waterford  &  Add. 
to  Laughlinstown 

55,000.00 

R.  J.  Brocker 

Lov;er  Burrell  Twp.  G.S.  Add. 

100,000.00 

Enos  Cooke 

Mt .Pleasant 

H.S.  Add. 

100,000.00 

R.  J.  Brocker 

New  Kensington  Voc.  S.-2nd  YJard 

Bldg. ,  Add.  &  Alt. 

85,000.00 

Enos  Cooke 

Penn  Twp. 

Sr.  H.  S.  Add. 

45,939.86 

Charles  H.  Sorber 

Scottdale 

Aud.  &  Gym.,  S.  Bldg. 

220,000.00 

R,  J.  Brocker 

Unity  Twp. 

G.  S. 

60,000.00 

ft  t?  t? 

Upper  Burrell  Twp.  G.S. 

45,000.00 

T?  ft  tt 

West  Newton 

Jr. -Sr.  Voc,  H.S,  - 
Alt.  to  G.  S. 

264,843.06 

Conrad  C.  Compton 

Washington  Twp.  H.S.  Add. 

75,000.00 

Enos  Cooke 

*■  * 


V 
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County 

WYOMING 


YORK 


Location  Type 

Amount 

Laceyville  H.S.  Add. 

30,555.71 

Laceyville  G.S. 

59,160.64 

Mehoppany  Twp.  H.S.  Add. 

48,023.84 

Mehoppany  G.S.  Add.  to  H.S. 

68,017.88 

Mill  City  G  &  H.S.  Add. 

138,261.87 

Nicholson  Twp.  G.S.  (Nicholson) 

58,629.39 

Monroe  Twp.  Jr. -Sr.  H.S. (Beaumont) 

100,000.00 

Tunkhannock  G.  S. 

201,371.91 

Tunkhannock  H.S.  Add. 

194,899.10 

Architect 
W.  Monroe  Whitney 


tt  it  it 

ti  it  it 

IT  II  It 

II  It  tf 

It  It  tt 


Mack  &  Sahm 
W. Monroe  Whitney 

H  ti  tt 


Hanover 

G.  S.  Bldg. 

97 ,751.94 

N.  Co  dor  us  Twp. 

Consol.  G.  S. 

50  000 a 00 

Dillsburg 

Jr. -Sr.  H.S. 

125,000  00 

Manchester 

» 

H.S.  Add, 

105,000,00 

Dover 

Jt.  H.  S.  Add. 

75,000.00 

Dallas town 

Jr. -Sr.  H.S.  Add. 

120,000.00 

Red  Lion 

Jr . -Sr .  H.S.  «dd . 

125,000.00 

Highberger  &  Reed 
John  B.  Hamme 

tt  ti 


tf 


ft 


ff 


TT 


J.  Alfred  Harame 

H  ti 


■r 


' 


' 

... 


26 

THE  GENERAL  ST.'.TE  AUTHORITY 
SECOND  CONSTRUCTION  PROGRAM 
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No. 

of 

No.  of 

County 

Projects 

Amount 

County  Projects 

Amount 

Adams 

6 

$  472,423.90 

Juniata 

3 

$  281,490.13 

Allegheny 

30 

4,906.045.40 

Lackawanna 

25 

6,399,504.84 

Armstrong 

9 

936,960.00 

Lancaster 

3 

429 , 321 . 22 

Beaver 

16 

1,834,566.77 

Lawrence 

7 

766,000.00 

Bedford 

21 

1,948,415.93 

Lebanon 

7 

778,140.00 

Berks 

17 

2,129,744.77 

Lehigh 

10 

959,000.00 

Blair 

10 

1,225,136.09 

Luzerne 

55 

4,843,098.01 

Bradford 

11 

729,205.00 

Lycoming 

11 

1,063,836.27 

Bucks 

14 

1,470,575.00 

McKean 

4 

891,354.83 

Butler 

7 

732,570.00 

Mercer 

10 

1 , 653 , 023. 63 

Cambria 

21 

5,352,336.10 

Mifflin 

6 

555,830.88 

Cameron 

1 

90,000.00 

Monroe 

5 

641,728.00 

Carbon 

10 

1,775,078.85 

Montgomery 

8 

1,189,461.50 

Centre 

13 

2,165,295.90 

Montour 

5 

457,001.00 

Chester 

6 

347,534.12 

Northampton 

2 

220,000.00 

Clarion 

18 

2,008,804.38 

Northumberland 

11 

1,403,718.80 

Clearfield 

28 

3,303,199.15 

Perry 

8 

1,04-1,120.95 

Clinton 

8 

523,000.00 

Pike 

ii 

107,812.50 

Columbia 

8 

1,394,964.00 

Potter 

8 

746,675.00 

Crawford 

8 

823,486.68 

Schuylkill 

25 

3,169,261.52 

Cumberland 

4 

369,829.58 

Snyder 

3 

356,382.00 

Dauphin 

20 

1,726,712.01 

Somerset 

12 

1,546,984.18 

Delaware 

10 

2,497,227.03 

Sullivan 

4 

723,428.00 

Elk 

8 

670,000.00 

Susquehanna 

7 

837,269.23 

Erie 

7 

1,119,014.00 

Tioga 

8 

738,203.24 

Fayette 

20 

4,438,918.63 

Union 

8 

637,294.00 

Forest 

4 

308,280.00 

Venango 

4 

337,379.12 

Franklin 

15 

1,389,881.00 

Warren 

6 

526*659.85 

Fulton 

4 

227,800.00 

Washington. 

20 

2,377,297.64 

Greene 

3 

500,874.09 

Wayne 

pi- 

577,152.80 

Huntingdon 

17 

1,598,331.95 

Westmoreland 

17 

2,825,669.77 

Indiana 

15 

2,724,612.46 

Wyoming 

9 

898,920.34 

J  efferson 

5 

802,584.24 

York 

7 

697,751.94 

Total 

702 

$93,221,178.22 

Note: 

Two 

applications  sent  P.W.A.  have  since 

been 

withdrawn,  and 

are  not  counted 

in 

the  above. 


HARRISBURG,  PENNSYLVANIA 


December  31,  1938 
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